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MEMORANDUM 


May  11,  1978 


TO:  Members  of  The  Public 

FROM:  Director  of  Airports 

SUBJECT:  Proposed  Noise  Regulations 


After  extensive  pubLlc  hearings,  discussion  at 
Commission  meetings  and  within  the  Airport  staff,  the 
Airports  Commission  Is  prepared  to  adopt  a noise  control 
regulation  for  San  Francisco  International  Airport.  It  will 
be  the  first  Item  on  the  agenda  for  the  Commission  meeting 
on  Wednesday,  May  17,  In  Room  300,  Department  of  Public 
Health  Building,  101  Grove  Street,  San  Francisco,  at  2:30  p.  m. 

A copy  of  the  latest  proposed  regulation  Is  en- 
closed for  your  Information. 


( 


cc:  Members,  Airports  Commission 

Airport  Staff 


If  you  are  able  to,  I hope  thaj/you  will  attend. 
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AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


WHEREAS,  The  City  and  County  of  San  Francisco  is 
responsible  for  the  consequences  which  attend  its  operation 
of  San  Francisco  International  Airport. 

WHEREAS,  The  right  of  the  City  and  County  of  San 
Francisco  to  control  the  use  of  the  San  Francisco  International 
Airport  is  a necessary  concomitant,  whether  it  be  directed  by 
state  police  power  or  by  the  initiative  of  the  City  and  County 
of  San  Francisco  as  the  proprietor  of  San  Francisco  International 
Airport . 

WHEREAS,  This  proprietary  control  necessarily  includes 
the  basic  right  to  determine  the  type  of  air  service  the  City 
and  County  of  San  Francisco  as  proprietor  wants  the  San  Francisco 
International  Airport  to  provide,  as  well  as  the  type  of  aircraft 
to  utilize  those  facilities. 

WHEREAS,  The  legislative  history  of  Section  611  of  the 
Federal  Aviation  Act  of  1958.  (S.Rep.  No.  1353,  90th  Cong., 

2d  Sess.,  at  7.)  demonstrates  the  intent  of  Congress  not  to 
substitute  its  judgment  for  that  of  the  States  or  elements 
of  local  government  who  own  and  operate  this  nation's  airports. 

WHEREAS,  Said  Congressional  intent  is  not  to  prevent 
airport  proprietors  from  excluding  any  aircraft  on  the  basis  of 
noise  considerations. 

WHEREAS,  The  preamble  to  14  CFR. , Part  36,  emphasizes 
that  local  air  proprietors  have  the  responsibility  for  <ieter- 
mining  the  permissible  noise  levels  for  aircraft  using  their 
airport . 


AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO.  


WHEREAS,  The  monitoring  provisions  of  Chapter  9, 

Subchapter  6,  Title  4 of  the  California  Administrative 
Code  are  innocuous  to  air  traffic  in  that  the  monitoring  of 
noise  levels  is  a passive  function  involving  ground  noise 
measuring  machines  and  recording  sound  volume  data  which  in 
no  wise  intrude  upon  or  affect  flight  operations  and  air  space 
management  in  commerce. 

WHEREAS,  The  State  dictated  employment  of  shielding 
and  ground  level  facility  configurations,  as  well  as  develop- 
ment of  compatible  land  uses  under  the  provisions  of  CNEL  is 
patently  within  local  police  power  control  and  beyond  the 
intent  of  Congress  in  federal  legislation. 

WHEREAS,  It  is  the  intent  of  this  Commission  to  do 
everything  within  its  power  to  see  that  San  Francisco  Inter- 
national Airport  complies  with  the  provisions  of  Title  21, 
Subchapter  6,  of  the  California  Administrative  Code. 

WHEREAS,  Public  hearings  regarding  the  adoption  of 
a noise  abatement  control  regulation  for  San  Francisco  Inter- 
national Airport  have  been  held  and  the  record  of  such  hearings 
evaluated. 

BE  IT  HEREBY  RESOLVED,  That  this  Commission  adopts 
the  following  noise  control  regulation  at  San  Francisco  Inter- 
national Airport: 
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AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
NOISE  ABATEMENT  REGULATION 

1.  PREAMBLE 

The  San  Francisco  International  Airport  is  governed  by 
the  law  of  the  State  of  California  which  specifies  accept- 
able levels  of  noise  generated  by  airports  within  the 
state.  The  legally  acceptable  level  will  decrease  sub- 
stantially in  1981  and  again  in  1986.  While  the  Airport 
is  now  in  compliance  with  state  law,  significant  reductions 
in  aircraft  generated  noise  will  be  necessary  to  remain 
in  compliance  in  the  future.  Commercial  carriers  must 
progressively  replace  older  and  noisier  aircraft  in  their 
fleets  with  newer,  less  noisy  aircraft  or  at  least  with 
aircraft  which  have  been  retrofitted  with  less  noisy 
engines.  Further,  the  San  Francisco  International  Airport 
cannot  remain  in  compliance  with  state  law  if  air  carriers 
introduce  into  their  fleets  various  types  of  aircraft  not 
now  operating  at  San  Francisco  International  which  are 
noisier  than  the  newer,  quieter  aircraft  this  regulation 
mandates.  This  regulation  is  designed  to  permit  air 
carriers  a reasonable  period  of  time  in  which  to  replace 
noisy  aircraft  with  quieter  aircraft.  It  is  designed  to 
allow  all  air  carriers  sufficient  time  to  plan  for  and 
acquire,  by  January  1,  1985,  a fleet  of  aircraft  which 
totally  complies  with  Federal  Aviation  Regulations  - 
Part  36  Noise  Standards.  It  is  designed  to  put  all  carriers 
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AIRPORTS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO. 


on  notice  that  this  Airport  cannot  and  will  not  tolerate 
the  introduction  into  this  Airport  of  aircraft  types  not 
presently  being  utilized  here  unless  those  aircraft  types 
have  been  certified  as  being  in  compliance  with  Federal 
Aviation  Regulations  - Part  36  Noise  Standards.  It  is 
designed  to  provide  an  absolute  deadline  of  January  1, 

1985,  by  which  date  all  aircraft,  subsonic  or  supersonic, 
operating  out  of  San  Francisco  International  Airport  must 
be  certified  under  FAR  36. 

2.  PURPOSE 

The  purpose  of  this  regulation  is  to  provide  for  a continual 
reduction  of  Community  Noise  Equivalent  Levels  (CNEL  s)  at 
San  Francisco  International  Airport  and  its  environs,  in 
accordance  with  the  provisions  of  Title  21,  Subchapter  6, 
of  the  California  Administrative  Code  by  (a)  establishing 
a phased  compliance  period  through  January  1,  1985,  within 
which  all  commercial  jet  powered  transport  type  aircraft, 
subsonic  or  supersonic,  must  be  certified  under  FAR  Part  36; 
and  (b)  requiring  new  types  of  commercial  jet  powered 
transport  type  aircraft,  subsonic  or  supersonic,  not  pre- 
sently operating  at  SFIA  to  be  certified  under  FAR  Part  36, 
prior  to  operating  at  San  Francisco  International  Airport. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


3.  EFFECTIVE  DATE 

This  regulation  shall  become  effective  90  days  after 
the  adoption  of  this  regulation  by  resolution  of  the 
Airports  Commission,  City  and  County  of  San  Francisco, 
pursuant  to  the  powers  and  duties  vested  in  the  Airports 
Commission  by  Section  3.691  of  the  Charter  of  the  City 
and  County  of  San  Francisco,  recodified  November  2,  1971, 
in  effect  December  7,  1971. 

4.  REGULATION 

Part  1 - In  order  to  continue  operating  at  San  Francisco 
International  Airport  all  commercial  jet  powered 
transport  type  aircraft,  which  are  of  an  aircraft 
type  now  operating  at  San  Francisco  International 
Airport  must:  1)  be  certified  under  Federal 
Aviation  Regulations  - Part  36  Noise  Standards; 
or  2)  be  replaced  prior  to  January  1,  1985,  with 
an  aircraft  that  is  certified  under  Federal 
Aviation  Regulations  - Part  36;  or  3)  receive 
currently  approved  retrofit  modifications  so  as 
to  .be  in  compliance  with  FAR  Part  36  as  implemented 
by  Sub-part  E,  FAR  Part  91.  Retrofit  modifications 
must  be  accomplished  no  later  than  January  1,  1985. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
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Part  2 - In  order  to  operate  at  San  Francisco  International 
Airport  all  commercial  jet  powered  transport  type 
aircraft,  subsonic  or  supersonic,  which  are  of  a 
type  not  presently  operating  at  San  Francisco 
International  Airport  must  be  certified  under 
Federal  Aviation  Regulations  - Part  36  Noise 
Standards  prior  to  commencing  operation. 

Part  3 - Airlines  certified  by  the  Civil  Aeronautics  Board 
or  the  California  Public  Utilities  Commission  to 
serve  at  San  Francisco  International  Airport  will 
file  at  the  office  of  the  Director  of  Airports, 

San  Francisco  International  Airport,  within  90  days 
of  the  adoption  of  this  regulation  an  initial 
report  which  contains  a listing  by  aircraft 
registration  number  of  all  aircraft  in  their 
respective  fleet  which  operate  at  San  Francisco 
International  Airport,  denoting  each  aircraft's 
certification  status  with  respect  to  FAR  Part  36 
as  implemented  by  FAR  Part  91,  Sub-part  E. 

The  Airports  Commission  recognizes  that  the  airlines 
must  conform  to  the  Part  36  phased  compliance 
schedule  in  Section  91.305  of  Sub-part  E,  FAR  Part  91, 
on  a fleetwide  basis.  In  order  to  demonstrate 
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RESOLUTION  NO.  


that  the  phased  compliance  schedule  is  being 
met,  each  airline  certified  by  the  CAB  or  the 
California  Public  Utilities  Commission  to  serve 
at  San  Francisco  International  Airport  will  file 
with  the  Director  of  Airports  a report  showing 
the  status  of  their  fleet  with  respect  to  FAR 
Part  91,  as  of  January  1,  1981,  January  1,  1983 
and  January  1,  1985.  Reports  will  be  filed  by 
January  31,  1981,  January  31,  1983  and  January  1, 
1985,  respectively. 

Changes  which  have  occurred  in  the  status  of  an 
airline's  operating  fleet  at  San  Francisco  Inter- 
national Airport  since  the  initial  report  will 
be  delineated  on  each  subsequent  report. 

Part  4 - These  regulations  apply  to  all  2,  3 and  4 engine 
civil  subsonic  or  supersonic  turbojet  airplanes 
with  maximum  weights  of  more  than  75,000  pounds 
to  include  regularly  scheduled  aircraft,  charter 
aircraft;  and  aircraft  engaged  in  intrastate, 
interstate  and  international  commerce. 


5.  VARIANCES 

Requests  by  airline  operators  for  a variance  from  any  pro- 
visions of  this  regulation  will  be  considered  by  the  Airports 
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Commission  when  submitted  in  writing  to  the  Director  of 
Airports,  San  Francisco  International  Airport,  not  later 
than  60  days  prior  to  the  time  the  variance,  if  granted, 
would  become  effective.  Requests  for  a variance  must  show 
the  type  of  variance  being  requested,  the  effective  time 
frame  of  the  variance  and  the  basis  upon  which  the  variance 
is  sought. 

Requests  for  variances  will  be  heard  by  the  Airports 
Commission  at  regularly  scheduled  meetings.  Notice  of 
the  time,  place  and  subject  matter  of  the  consideration 
of  the  request  for  variance  will  be  published  in  the 
official  minutes  of  the  meeting  of  the  Airports  Commission 
not  less  than  thirty  days  prior  to  that  Airports  Commission 
Meeting  wherein  the  request  for  variance  will  be  considered. 
In  addition  written  notice  of  such  meetings  will  be  pub- 
lished in  local  newspapers  of  general  circulation  30  days 
prior  to  the  variance  hearing. 

At  the  Airports  Commission  Meeting  considering  the  request 
for  variance,  the  airline  operator  requesting  the  varinace 
and  interested  members  of  the  public  may  present  evidence 
relevent  to  the  determination  of  the  existence  of  good 


cause . 


AIRPORTS  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO. 


Good  cause  will  be  found  to  exist  if  it  is  determined 
that  the  granting  of  the  variance  satisfies  the  public 
interest.  In  weighing  the  public  interest  the  Airports 
Commission's  consideration  includes  but  is  not  necessarily 
limited  to  the  following: 

A)  The  economic  and  technological  feasibility 
of  complying  with  the’  noise  control  regula- 
tion of  San  Francisco  International  Airport. 

B)  The  noise  impact  at  San  Francisco  International 
Airport  with  respect  to  Title  21,  Sub-chapter  6, 
of  the  California  Administrative  Code  should 
the  variance  be  granted. 

C)  The  value  to  the  public  of  the  services  for 
which  the  variance  is  sought. 

D)  Whether  the  airline  operator  is  taking  bona 
fide  measures  to  the  best  of  its  ability  to 
comply  with  these  regulations. 

The  burden  of  proof  shall  be  upon  the  applicant  for  a 
variance.  The  Airports  Commission  in  granting  a variance 
may  impose  reasonable  conditions  which  it  deems  necessary 
to  accomplish  the  purposes  of  these  noise  control  regulations. 
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Notice  of  the  decision  of  the  Airports  Commission  on  the 
requested  variance  will  be  made  in  writing  by  the  Director 
of  Airports  to  the  aircraft  operator  prior  to  the  effective 
date  of  the  variance. 

No  variance  will  be  considered  which  requests  relief  from 
the  provisions  of  FAR  Part  36  or  FAR  Part  91  as  they  apply 
to  this  Airports  regulation  unless  a variance  from  the 
provisions  of  FAR  Part  36  and  FAR  Part  91  has  been  previously 
granted  to  the  airline  operator  by  the  appropriate  Federal 
agency.  Under  no  circumstances  will  the  Airports  Commission 
extend  the  time  of  compliance  with  the  Regulation  beyond 
January  1,  1985. 

6.  ENFORCEMENT 

The  Airports  Commission  in  and  for  the  City  and  County  of 
San  Francisco  and  pursuant  to  the  authority  granted  by  the 
State  of  California,  shall  reserve  the  right  to  revoke  or 
suspend  any  and/or  all  operating  permit (s)  or  license (s) 
granted  by  the  Airports  Commission  to  any  airline  qperation 
when  it  has  been  determined  that  said  airline  has  not 
complied  with  the  provisions  set  forth  herein. 
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7.  SEVERABILITY 

If  any  portion  of  this  regulation  or  the  application 
thereof  to  any  aircraft  operator  is  held  unconstitutional 
or  otherwise  unlawful,  the  remainder  of  the  regulation 
and  the  application  of  same  to  other  aircraft  operators 
shall  not  be  affected  thereby. 


1 hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Airports  Commission 
at  its  meeting  of 


Secretary 
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AIRPORTS  COMMISSION  MEETING 


May  17,  1978 


ORDER  OF  BUSINESS 

1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Calendar  Items 

5.  Director's  Report 

A.  Retirement  Resolution 

6.  Communications 

7.  Introduction  of  New  Business  by  Commissioners 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Adoption  of  San  Francisco  International  Airport  Noise 
Abatement  Regulation. 

Resolution  adopting  a Noise  Abatement  Regulation  for  San  Francisco 
International  Airport. 

The  purpose  of  this  regulation  is  to  provide  for  a reduction  of 
the  noise  levels  at  San  Francisco  International  Airport  and  its 
environs  by:  (1)  requiring  all  commercial  jet  powered  transport 

aircraft  to  be  noise  certificated  under  FAR  Part  36  by  January  1, 
1985 , and  (2)  restricting  introduction  of  aircraft  types  not 
presently  operating  at  San  Francisco  International  Airport  unless 
those  aircraft  types  have  been  certified  as  being  in  compliance 
with  FAR  Part  36  noise  emission  standards. 


(2)  Ratification  and  Approval  of  Budget  for  Additional  Services 
Assignments , San  Francisco  Airport  Architects. 

Resolution  ratifying  the  action  of  the  Director  of  Airports 
acting  in  accordance  with  Airports  Resolution  No.  70-0044,  to 
make  various  assignments  to  the  San  Francisco  Airport  Architects 
under  the  "Additional  Services"  section  of  their  basic  agreement 
with  the  City.  The  Resolution  also  provides  for  the  approval  of 
budgets  for  ongoing  Additional  Services.  No  additional  funds  are 
required  as  money  has  been  allocated  from  time  to  time  in  their 
contract  for  this  specific  purpose.  The  period  covered  for  these 
assignments  is  from  February  23,  1978  through  May,  1978. 


(3)  Resolutions  Defining  Succession  in  Absence  of  Director  of  Airports 
and  Secretary  to  the  Airports  Commission. 

A.  This  resolution  updates  the  line  of  succession  in  the  absence 
of  the  Director  of  Airports. 

B.  This  resolution  establishes  the  line  of  succession  in  the 
absence  of  the  Secretary  to  the  Airports  Commission. 


Airport  Contract  No.  1125,  Substitution  of  Subcontractor, 

Sludge  Beds  at  Water  Quality  Control  Plant. 

Resolution  approving  the  substitution  of  McGrath  Steel  Company  in 
lieu  of  F & M Steel  Company  to  perform  the  reinforcing  steel  fabri- 
cation work  under  Contract  No.  1125.  The  general  contractor  for 
this  work  is  E.  Mitchell,  Inc. 

Not  part  of  the  Expansion  Program. 


Page  1,  May  17,  1978 


(5)  Modification  No.  1,  Airport  Contract  No.  1125, 

Sludge  Beds  at  Water  Quality  Control  Plant  (No  cost) 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Order  No.  -125-1  in  accordance  with 
Airports  Commission  Resolution  No.  70-0044.  The  contractor  for 
this  is  E.  Mitchell,  Inc. 

This  modification  requires  the  contractor  to  comply  with  the 
Affirmative  Action  Requirements  specified  by  the  Federal  Environ- 
mental Protection  Agency  in  addition  to  the  provisions  of  the 
City's  Human  Rights  Commission. 

Original  amount  of  contract  $246,886.65 

Modification  No.  1 No  change  in  cost 


(6 )  Modification  No.  8 (Debit),  Airport  Contract  No.  977, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 

Expansion  of  Electrical  Distribution  System  - Phase  I . . . $13, 534 . 89. 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  8 and  10,  and  requesting  the 
Controller's  certification  of  Modification  No.  8 to  Airport 
Contract  No.  977,  in  the  total  amount  of  $13,534.89. 

Contractor  for  this  work  is  Homer  J.  Olsen,  Inc. 


Original  amount  of  contract 
Previous  mddif ications 
Revised  amount  of  contract  to  date 
Modification  No.  8 consisting  of  the 
following  Change  Orders: 

No.  8,  $10,479.00  (Debit) 

No.  10,  3,055.89  (Debit) 

Revised  amount  of  contract 


$3,897,000.00 

129,140.14 

$4,026,140.14 


13,534.89 

$4,039,675.03 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(7)  Tenant  Improvement:  Host  International, 

North  Terminal  Cocktail  Lounge,  Snack  Bar,  Fast  Bar,  and 
H & I Hub  Coffee  Shop $650,000.00. 

Resolution  approving  the  final  plans  and  specifications  submitted 
by  Host  International  showing  the  Cocktail  Lounge,  Fast  Bar,  and 
Snack  Bar  in  the  North  Terminal  and  Coffee  House  in  the  Concourse 
H & I Hub. 

The  work  consists  of  constructing  restaurant  and  bar  facilities 
within  unfinished  lease  spaces  in  the  North  Terminal  Complex. 

The  work  will  be  done  by  Host  International  at  its  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  is 
$650,000.00. 

This  project  is  a tenant  improvement  to  Airport  facilities  being 
constructed  under  the  Airport  Expansion  Program. 
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. 


$13/047/952.00. 


(8)  Supplemental  Appropriation  for  1978-79 

A supplemental  appropriation  for  1978-79  is  required  to  provide 
for  operating  expenses  of  the  North  Terminal/  the  Central  Heating 
and  Cooling  Plant,  and  certain  other  expenses  for  the  year  that 
were  previously  not  included  in  the  regular  budget  for  1978-79. 

The  proposed  amount  of  this  addition  to  the  budget  is  $13,047,952.0 

The  Commission  normally  considers  the  budget  at  two  meetings, 
the  first  of  which  is  a public  hearing.  Although  this  item  is  a 
request  for  supplemental  appropriation,  it  is  a major  addition  to 
the  budget  and  covers  item  not  previously  incorporated  in  the 
budget. 

Airport  management  is  therefore  bringing  this  item  before  the 
Commission  for  preliminary  consideration  at  this  time  with  the 
anticipation  of  final  consideration  at  the  next  meeting. 


( 9 ) Resolution  Approving  Professional  Services  Agreement, 

Touche  Ross  & Company ....$25,500.00. 

This  agreement  covers  professional  services  relative  to  present 
and  future  operations,  equipment  and  related  matters  connected 
with  public  parking  facilities  at  the  Airport. 


(10)  Approval  of  Professional  Services  Agreement $172,000.00, 

Master  Architect  Services,  San  Francisco  Airport  Architects. 

Resolution  approving  the  professional  services  agreement  with 
the  San  Francisco  Airport  Architects  to  provide  master  architect 
services  to  update  the  terminal  area  master  plan  and  to  maintain 
the  terminal  area  master  plan  on  a continuous  and  current  basis, 
reflecting  authorized  changes  in  requirements  including  changes 
in  Commission,  airlines  and  concessionaire  programs;  in  air  trans- 
port industry  trends;  in  Commission  policies  and  objectives;  and 
in  construction  phasing. 

Consultant  will  also  review  projects  in  the  modernization  and 
replacement  program  that  are  assigned  to  other  design  architects 
for  conformance  with  the  master  plan  as  well  as  review  all  pro- 
posals for  tenant  improvements  for  established  criteria,  design 
standards,  and  external  esthetics. 

Part  of  the  Expansion  Program. 
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^ JUNE  6,  1978 

2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 

william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 


RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


June  6,  1978 


ORDER  OF  BUSINESS 

1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Calendar  Items 

5.  Director's  Report 

A.  Space  Allocation  in  the  North  Terminal 

B.  1977  Traffic  Accident  Report 

C.  Airport  Medical  Clinic 

D.  Airport  Information  Newspaper 

E.  Retirement  Resolution:  Clyde  Volens 

6.  Communications:  Alcohol  Experiment  for  Vehicles. 

7.  Introduction  of  New  Business  by  Commissioners 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Approval  of  Professional  Services  Agreements $2,598,500.00 

Modernization  & Replacement  Phase  of  the  Airport  Expansion  Program, 

Resolution  approving  professional  services  agreements  with  various 
architects/engineering  firms  to  provide  professional  services  on 
specific  projects  in  the  Modernization  & Replacement  Phase  of  the 
Airport  Expansion  Program. 

After  going  through  a thorough  qualifications  review  and  interview 
process,  final  negotiated  agreements  have  been  reached  with  the 
selected  firms  listed  below  to  provide  advisory  and  architectural/ 
engineering  design  services  for  the  projects  and  phase  indicated: 


Name  of  Firm  Assignment  Maximum  Fee 

1.  Anshen  & Allen  SCHEMATIC  DESIGN  PHASE.  $205,000.00 

West  Addition  to  the  South 
Terminal  including  new  Connec- 
tor to  Rotunda  A and  west 
modifications  to  South  Terminal 

2.  Gensler  & Associates  SCHEMATIC  DESIGN  PHASE.  $180,000.00 

Modifications  to  the  Central 
Terminal  Building,  including 
construction  of  connectors  to 
the  North  & South  Terminals 


3.  Willis  & Associates,  FULL  SERVICES.  $225,000.00 

Inc.  Preparation  of  an  Energy  Design 

Criteria  Manual  and  providing 
advisory  and  evaluation  services 
for  all  projects  under  design  in 
the  Modernization  & Replacement 
Program. 


4.  San  Francisco  Airport  CONSTRUCTION  DOCUMENTS  LESS 
Architects  SCHEMATICS  PLANS. 

Boarding  Area  E 

CONSTRUCTION  DOCUMENTS 
Boarding  Area  D & Connector 

CONSTRUCTION  DOCUMENTS 
Boarding  Area  C 

CONSTRUCTION  DOCUMENTS 
Pedestrian  Bridges  (4) 

CONSTRUCTION  DOCUMENTS 
South  Terminal  East  Addition 

FULL  SERVICES  $190,000.00 

Provision  of  field  exploration, 
sampling,  testing,  inspection 
and  soil  and  foundation  engi- 
neering design  and  advisory 
services  for  projects  in  the 
Modernization  and  Replacement 
Program. 


5.  Associated  Geotech- 
nical Engineers, 
Inc. 


$408,000.00 

$616,000.00 

$202,250,00 

$266,250.00 

$306,000.00 
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(2) 


Bid  Call  for  Airport  Contract  No.  1161, 

Remodeling  Fifth  Floor  Offices,  Central  Terminal. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  on 
Contract  No.  1161,  Remodeling  Fifth  Floor  offices,  Central 
Terminal. 

The  purpose  of  this  contract  is  to  relocate  the  Accounting 
Department  from  the  fourth  floor  to  the  vacated  FAA  area  on 
the  Southeast  corner  of  the  fifth  floor,  so  that  office  space 
is  made  available  on  the  4th  floor  for  the  City  Attorney  s 
Airport  staff.  This  relocation  will  also  consolidate  the 
Accounting  Department,  now  spread  out  on  both  the  fourth  and 
fifth  floors,  resulting  in  a more  functional  and  efficient 
staff. 

The  construction  time  is  120  calendar  days. 

Not  part  of  the  Expansion  Program. 


(3)  Airport  Contract  No.  112 6R,  Reiection  of  Bids, 

. Industrial  Wastewater  Collection  System,  Phase  III. 

Resolution  rejecting  all  bids  for  Contract  No.  1126R, 
Industrial  Wastewater  Collection  System  - Phase  III. 

Bids  received  on  May  5,  1978: 

Base  Bid  Alternate  "A" 

1.  Piombo  Corporation  $468,550.00  $15,000.00 

2.  E.  Mitchell  Company  $538,658.00  $427,179.00 

The  bid  by  Piombo  Corporation  for  Alternate  "A"  was  irregular 
and  has  been  officially  protested  by  the  second  bidder, 
Mitchell  Company.  On  advice  of  the  City  Attorney,  in  view 
of  the  protest  and  potential  for  litigation  which  could  cause 
an  indeterminate  delay  of  the  project,  it  is  recommended  that 
all  bids  be  rejected. 


(4)  Modification  No.  36  (Debit),  Airport  Contract  No.  650C, 
Completion  of  North  Terminal  Building $30,112.00. 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Debit  Modification  No.  36  to  Airport  Contract  No.  650C, 
in  the  total  amount  of  $30,112.00,  for  providing  redesign  and 
installation  of  fire  protection  system,  including  hydraulic 
calculations,  at  grid  lines  E and  F between  column  lines  95  and 
107  in  the  basement  level.  Contractor  for  this  work  is  F.  P. 
Lathrop  Construction  Company. 


Original  amount  of  contract 
Previous  modifications  paid  for 
Previous  modifications  paid  for 
Airlines 

Revised  contract  amount  to  date 
Modification  No.  36  (Debit) 
Revised  amount  of  contract 


$19,412,491.00 
by  City  679,005.61 

by  United 

534,261.00 

$20,625,757.61 

30,112.00 

$20,655,869.61 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(5 ) Modification  No.  37,  (Debit)/  Airport  Contract  No.  650C, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Completion  of  North  Terminal  Building . .$22,407.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  109  and  124  and  request- 
ing the  Controller's  certification  of  Modification  No.  37  to 
Airport  Contract  No.  650C,  in  the  total  amount  of  $22,407.00, 
for  providing  additional  zonolite  insulating  concrete  on  low 
roofs  and  revisions  to  hardware  schedule  including  electrical 
powered  door  alarm  device  at  door  266  for  increased  security 
protection. 


Contractor  for  this  work  is  the  F.P.  Lathrop  Construction 
Company. 


Original  amount  of  contract 
Previous  modifications  paid  for 
by  City 

Previous  modifications  paid  for 
by  United  Airlines 
Revised  amount  of  contract  to  date 
Modification  No.  37,  consisting  of 
the  following  Change  Orders : 

No.  109,  $ 5,575.00  (Debit) 

No.  124,  16,832.00  (Debit) 

Revised  amount  of  contract 


$19,412,491.00 

709,117.61 

534,261.00 

$20,655,869.61 


22,407.00 

$20,678,276.61 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(6 ) Modification  No.  9 (Debit),  Airport  Contract  No.  925, 

North  Terminal  Aprons  and  Reconstruction  of  Taxiway s "S" 
and  "SS" $3,498.80. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  Nos.  925-16  and  925-17 
in  accordance  with  Airports  Commission  Resolution  No.  70-0044 
and  requesting  Controller's  certification  of  Debit  Modifica- 
tion No.  9 in  the  amount  of  $3,498.80.  The  contractor  for 
this  work  is  Piombo  Corporation. 


This  modification  provides  for  (1)  exploratory  work  in  order 
to  determine  more  precisely  the  extent  of  reinforced  concrete 
protective  slab  crossing  Taxiway  "SS"  and  (2)  the  installation 
of  an  enclosure  for  a time  stamp  clock  to  monitor  the  shuttle 
busses  passing  through  employee  parking  area  in  Lot  "D". 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Modification  No.  9 (Debit) 
Revised  amount  of  contract 


$8,131,587.00 

77,324.84 

3,498.80 

$8,212,410.64 


This  contract  is  part  of  Federal  Aviation  Administration  ADAP 
Project  No.  6-06-0221-08. 
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Modification  No,  1 (Debit) , Airport  Contract  No.  941, 
Improvements  to  Sewage  Pumping  Station  No.  1 $1,646.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Order  No.  941-1  in  accord- 
ance with  Airports  Commission  Resolution  No.  70-0044  and 
requesting  Controller's  certification  of  Debit  Modification 
No.  1 in  the  amount  of  $1,646.00.  The  contractor  for  this 
work  is  W.  R.  Thomason,  Inc. 

This  modification  consists  of  installing  four  incandescent 
lighting  fixtures  below  a new  platform  to  provide  sufficient 
lighting  for  the  pumping  station. 

Original  amount  of  contract  $47,900.00 

Modification  No.  1 (Debit)  1,646.00 

Revised  amount  of  contract  $49,546.00 

Not  part  of  Expansion  Program. 


(8)  Modification  No.  26  (Debit),  Airport  Contract  No.  950, 

. Boarding  Areas  H & I and  Connector $15,894.00  . 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Modification  No.  26  to  Airport  Contract  No.  950,  in 
the  total  amount  of  $15,894.00. 

The  contractor  for  this  project  is  F.  P.  Lathrop  Construction 
Company. 

This  modification  consists  of  the  following: 

Furnishing  and  installing  telephone  conduit  and 
stub-ups  for  additional  Pacific  Telephone  Company 
locations. 


Extending  the  completion  time  of  the  contract  116 
calendar  days  from  May  7 to  August  31,  1978. 


Original  amount  of  contract 
Previous  modifications  paid  for  by  City 
Previous  modifications  paid  for  by 
United  Airlines 

Revised  amount  of  contract  to  date 
Modification  No.  26: 

Bulletin  95,  $15,894.00  (Debit) 

Revised  amount  of  contract 
Original  construction  time 
Revised  construction  time 
Original  completion  date 
REvised  completion  date 


$20,516,157.00 

420,170.01 

213,199.00 

$21,149,526.01 

15,894.00 
$21,165,420.01 
660  calendar  days 
830  calendar  days 
March  14,  1978 
August  31,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(9)  Modification  No.  27  (Debit)/  Airport  Contract  No.  950/ 

Boarding  Areas  H & I and  Connector ..$  32,212.00  . 


Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Modification  No.  27  to  Airport  Contract  No.  950,  in 
the  total  amount  of  $32,212.00. 

The  contractor  for  this  project  is  F.P.  Lathrop  Construction 
Company. 

This  modification  consists  of  furnishing  and  installing  2" 
house  gas  piping  for  gas  service  to  Host  International  lease 
areas  in  accordance  with  the  Master  Lease  Agreement. 


Original  amount  of  contract 
Previous  Modifications  paid  for 
by  City 

Previous  Modifications  paid  for 
by  United  Airlines 
Revised  amount  of  contract  to  date 
Modification  No.  27: 

Bulletin  99A,  $32,212.00  (Debit) 
Revised  amount  of  contract 


$20,516,157.00 

436,064.01 

213,199.00 

$21,165,420.01 

32,212.00 

$21,197,632.01 


This  contract  is  part  of  the  Airport  Expansion  Program. 


! 1 0 ) Modification  No.  26  (Debit),  Airport  Contract  No.  1000, 

Ratifying  Action  of  the  Director  of  Airports  on  Change  Orders, 
Garage:  Stage  IV  - Superstructure  Addition $16,400.00  . 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  69  through  79,  and  request- 
ing the  Controller's  certification  of  Modification  No.  26  to 
Airport  Contract  1000,  in  the  total  amount  of  $16,400.00. 


The  Contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  consists  of  providing  revisions  to  the  number  of  feeder 
wires  to  Fuel  Transfer  Pump  House;  offsets  the  branch  duct  in 
Core  C sixth  level  ceiling  space;  modifies  paving  scope  of  work  on 
Lot  B,  Fuel  Storage  Area;  corrects  the  type  of  M2  light  fixture  re- 
quired; changes  the  locks  on  the  fire  hose  cabinets;  installs  lift- 
ing hooks  in  ceiling  of  Central  Plant  chiller  area;  revises  door 
types  and  hardware;  engraves  the  remote  annunciator  circuits  and 
programs  Contract  1015  fire  alarm  system  circuits;  furnishes  "Fastrira 
fronts  in  lieu  of  "door-in-door"  trim  for  electric  panelboards;  in- 
stalls sprinklers  in  utility  spaces  on  each  side  of  Pedestrian  Tunnel 
E and  F;  revised  kiosk  details  in  Cores  A,  G,  F and  E;  changes  flash- 
ing designation  from  painted  galvanized  to  a sheet  metal  alloy;  and 
installs  and  activates  the  fifth  level  Core  C public  address  speakers 


Original  amount  of  contract 
Previous  Modifications  (Debit) 

Revised  amount  of  contract  to  date 
Modification  No.  26  consisting  of  the 
following  Change  Orders: 


$50,414,395.00 

1,047,611.00 

$51,462,006.00 


No. 

69, 

$1,385.00 

(Debit) 

No. 

70, 

3,103.00 

(Credit) 

No. 

71, 

1,699.00 

(Debit) 

No. 

72, 

1,354.00 

(Debit) 

No. 

73, 

641.00 

(Debit) 

No. 

74, 

2,655.00 

(Debit) 

No. 

75, 

967.00 

(Credit) 

No. 

76, 

4,165.00 

(Debit) 

No. 

77, 

4,686.00 

(Debit) 

No. 

78, 

-0- 

(No  cost) 

No. 

79, 

3,885.00 

(Debit) 

Revised  amount  of  contract 


16,400.00 

$51,478,406.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(11)  Modification  No.  28  (Debit)/  Airport  Contract  No.  1000, 

Garage:  Stage  IV  - Superstructure  Addition .... $102 , 670 . 00 . 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  27  to  Airport  Contract  No. 
1000,  in  the  total  amount  of  $102,670.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

Furnishes  and  installs  quarry  tile  inset  cove  base  and 
sealant,  etc.,  in  core  extensions  E and  F and  core  lobbies 
A,  C,  E,  F and  G to  eliminate  maintenance  and  replacement 
problems . 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,064,011.00 

Revised  amount  of  contract  to  date  $51,478,406.00 
Modification  No.  28  (Debit)  102,670.00 

Revised  amount  of  contract  $51,581,076.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(12)  Modification  No,  4 (Debit),  Airport  Contract  No.  1015, 


Ratifying 

Action  of  Director  of  Airports 

on  Change  Orders, 

Garage : 

Stage  V - Final  Modifications... 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  7 thru  10,  and  request- 
ing the  Controller's  certification  of  Modification  No.  4 to 
Airport  Contract  1015,  in  the  total  amount  of  $17,742.00. 

Contractor  for  this  work  is  Titan  Pacific  Construction  Corpo- 
ration. 

This  modification  adds  paging  speakers  to  Cores  BC  and  EF; 
connects  terminal  cabinet  to  a main  fire  alarm  control  panel; 
adds  a new  transfer  switch  to  loadcenter  T-75;  and  adds  exit 
alarms  to  Stair  7.2. 


Original  amount  of  contract 
Previous  modifications  (net  credit) 
Revised  amount  of  contract  to  date 
Modification  No.  4 consisting  of  the 
following  Change  Orders: 

No.  7,  $ 310.00  (Debit) 

No.  8,  4,365.00  (Debit) 

No.  9,  10,984.00  (Debit) 

No.  10,  2,083.00  (Debit) 

Revised  amount  of  contract 


$13,924,744.00 

(6,583.28) 

$13,919,160.72 


17,742.00 

$13,936,902.72 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(13)  Modification  No.  1/  Airport  Contract  No.  1098R, 

Emergency  Airfield  Pavement  Repairs , Extension  of  Time. 

Resolution  approving  Modification  No.  1,  extending  the 
completion  date  90  calendar  days  from  June  30,  1978  to 
September  28,  1978,  at  no  additional  cost  to  the  City. 

There  is  a balance  of  approximately  $51,650.00  remaining 
in  this  annual  emergency  repair  contract.  The  extension 
of  time  will  enable  the  City  to  be  covered  during  the 
interim  period  before  thefiscal  year  1978-79  contract  is 
available  for  work. 

Original  amount  of  contract 
Modification  No.  1 (Time  Extension) 

Revised  amount  of  contract 
Amount  earned  to  date  (approximately) 

Amount  available  for  further  repairs 
Original  completion  date 
Modified  completion  date 

Not  part  of  the  Airport  Expansion  Program. 


(14)  Tenant  Improvement;  United  Airlines  Maintenace  Operations 
Center,  Replacement  of  Fire  Mains. .$400,000.00  . 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  United  Airlines  showing  the  proposed  replacement 
of  fire  mains  serving  the  B-29  hangars  at  the  Maintenance 
Operations  Center,  The  work  consists  of  installing  approxi- 
mately 900  feet  of  new  pipeline  to  replace  existing  pipeline 
which  has  deteriorated  due  to  age. 

The  work  will  be  done  by  United  Airlines  at  their  own  and 
sole  expense  and  without  rental  credit.  Estimated  cost  is 
$400,000.00. 

This  project  is  not  a part  of  the  Airport  Expansion  Program. 


$79,650.00 
No  cost 
$79,650.00 
$28,000.00 
$51,650.00 
June  30,  1978 
September  28,  1978 


(15) 

(16) 

(17) 

(18) 
(19) 


This  item  will  be  sent  under  separate  cover. 
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Room  282  - City  Hall 
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GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 
william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 


RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


JUNE  20,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 


3.  Pledge  of  Allegiance 

4.  Approval  of  Minutes 

5.  Secretary's  Report  on  Items  Passed  in  Commission 

Executive  Session,  June  6,  1978. 

6.  Calendar  Items 

7.  Director's  Reports 

A.  Airport  Information  Newspaper 

8.  Communications 

9.  Introduction  of  New  Business  by  Commissioners 


« 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Supplemental  Appropriation:  Judgments  and  Claims , $60,000.00. 

Resolution  requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a supplemental  appropriation  in  the  amount  of 
$60,000.00  to  provide  funds  for  payment  of  the  settlement  of 
the  litigated  claim  of  F.  P.  Lathrop  Construction  Company 
against  the  San  Francisco  International  Airport. 


(2 )  Completion  of  Professional  Services  Agreement, 

Interactive  Resources,  Inc. , 

Solar  Energy  Feasibility  Study,  $4,046.20. 

Resolution  accepting  the  work  as  satisfactorily  completed  by 
Interactive  Resources,  Inc.  for  the  making  of  Solar  Energy 
Study  at  the  Airport,  including  the  preparation  of  an  appli- 
cation and  proposal  for  a demonstration  grant  with  the  U.  S. 
Department  of  Energy,  and  requesting  the  Controller  to  certify 
and  make  final  payment  in  the  amount  of  $4,046.20  to  Inter- 
active Resources,  Inc.  of  Point  Richmond,  CA  94801. 


Not  part  of  the  Expansion  Program. 


(3)  Modification  No.  4 (Debit) , Airport  Contract  No.  937R, 

Industrial  Wastewater  Collection  System,  Phase  I,  $1,098.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  No.  937R-5  and  No.  937R-6 
in  accordance  with  Airports  Commission  Resolution  No.  70-0044  and 
requesting  Controller's  certification  of  Debit  Modification  No.  4 
in  the  amount  of  $1,098.00.  The  contractor  for  this  work  is 
M.G.M.  Construction  Company. 

This  modification  consists  of  lowering  a manhole  and  industrial 
wastewater  main  to  accommodate  existing  field  conditions;  delet- 
ing one  manhole  to  allow  for  future  installation  of  a pumping 
station  under  Phase  III  contract;  and  substituting  cement  grout 
material  in  lieu  of  earth  backfill  in  the  anchoring  trench  to 
provide  a more  secure  anchor  for  the  flush  basin  liner. 


Original  starting  date 
Revised  completion  date 
Actual  completion  date 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Revised  amount  of  contract 


$28,700.00 
7,675.00 
$36,375.00 
February  7,  1977 
April  30,  1978 
February  1,  1978 


Original  amount  of  contract 


$704,724.00 


Previous  Modifications  (Debit) 


33,770.00 

1,098.00 


Modification  No.  4 (Debit) 
Revised  amount  of  contract 


$728,592.00 


Not  part  of  Airport  Expansion  Program 
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(4 ) Modification  No.  28  (Debit) , Airport  Contract  No.  1000, 

Garage:  Stage  IV  - Superstructure  Addition,  $24,713.00. 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Debit  Modification  No.  28  to  Airport  Contract  No.  1000, 
in  the  total  amount  of  $24,713.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  provides  for  the  furnishing  and  installing  of  stainless 
steel,  anti- splash  louvers  at  the  two  air  intakes  in  each  of  the 
three  operating  north  cooling  tower  cells  to  reduce  the  drifting 
into  the  garage  of  chemically  treated  water  spray. 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,166,681.00 

Revised  amount  of  contract  to  date  $51,581,076.00 

Modification  No.  28  (Debit)  24,713.00 

Revised  amount  of  contract  $51,605,789.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(5 ) Modification  No.  29  (Debit),  Airport  Contract  No.  1000, 

Ratifying  Action  of  the  Director  of  Airports  on  Change  Orders, 
Garage:  Stage  IV  - Superstructure  Addition,  $16,066.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  80  through  82,  and  requesting 
the  Controller's  certification  of  Modification  No.  29  to  Airport 
Contract  1000,  in  the  total  amount  of  $16,066.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  consists  of  revising  special  color  No.  15  to  Core  G; 
modifies  Core  C fan  level  grating  and  access  cover  through  room 
501;  and  modifies  the  boiler  stack  guides,  louver  flashing  hood 
and  penthouse  structure  system. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  29  consisting  of 
the  following  Change  Orders: 

No.  80,  $ 587.00  (Debit) 

No.  81,  2,000.00  (Debit) 

No.  82,  13,479.00  (Debit) 

Revised  amount  of  contract 


$50,414,395.00 

1,191,394.00 

$51,605,789.00 


16,066.00 

$51,621,855.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


Page  2,  June  20,  1978 


. 


(6 )  Modification  No.  5,  Airport  Contract  No.  1015, 

Garage;  Stage  V - Final  Modifications , $42,020.64  (Credit) 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Credit  Modification  No.  5 to  Airport  Contract  1015, 
Garage;  Stage  V - Final  Modifications,  in  the  total  credit 
amount  of  $42,020.64. 

Contractor  for  this  work  is  Titan  Pacific  Construction 
Corporation. 

This  modification  provides  for  a credit  to  the  City  for  changing 
the  type  of  traffic  control  wiring  for  the  traffic  control  system 
in  the  Garage. 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(7)  Tenant  Improvement;  Bank  of  America  North  Terminal  Branch, 
$40,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  the  Bank  of  America,  showing  the  proposed  bank  office 
in  the  North  Terminal.  The  project  will  consist  of  constructing 
a 1,000  square  foot  banking  facility  on  the  third  level  of  the 
North  Terminal. 

The  work  will  be  done  by  the  Bank  of  America  at  its  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  is 
$40,000.00. 

This  project  is  a tenant  improvement  to  facilities  being  con- 
structed under  the  Airport  Expansion  Program. 


(8)  Resolution  Approving  Modification  No.  1 to  Professional  Services 
Agreement,  San  Francisco  International  Airport  Medical  Clinic. 

This  modification  will  continue  on  a month  to  month  basis  (not 
to  exceed  six  months)  the  present  arrangement  whereby  the  San 
Francisco  International  Airport  Medical  Clinic,  a partnership, 
supplements  its  staff  to  provide  24  hours  per  day,  365  days  per 
year,  medical  service  available  to  the  public  and  employees  on 
Airport  premises.  The  cost  to  the  Airport  will  continue  at  the 
same  level,  $7,000  per  month. 


Original  amount  of  contract 
Previous  modifications 


$13,925,744.00 

11,158.72 

$13,936,902.72 

(42,020.64) 

$13,894,882.08 


Revised  amount  of  contract  to  date 


Modification  No.  5 (Credit) 
Revised  amount  of  contract 
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2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 

william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 
JULY  5 , 1978 

ORDER  OF  BUSINESS 

1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Approval  of  Minutes 

5.  Calendar  Items 

6.  Director's  Reports 

A.  Measures  Taken  Related  to  Parking  Situation. 

7.  Communications 

. Introduction  of  New  Business  by  Commissioners 
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CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Approval  of  Professional  Services  Agreement  Updating 
Airport  Traffic  Master  Plan. 

Resolution  approving  professional  services  agreement  with 
D.  Jackson  Faustman  for  updating  the  Airport  Traffic  Master 
Plan  and  associated  traffic  engineering  services. 

This  agreement  will  provide  for  consulting  traffic  engineer- 
ing services  to  assist  in  carrying  out  the  approved  Airport 
Program  Modernization  and  Replacement  Phase. 

Maximum  fee  is  $46,000.00. 

Agreement  to  terminate  on  July  30,  1979  unless  extended  by 
resolution  of  the  Commission. 


(2)  Professional  Services  Agreement,  W.  Grayson  Heath  & Company, 
Modification  No.  1. 


This  modification  will  continue  on  a month-to-month  basis 
(not  to  exceed  six  months)  beginning  on  July  1,  1978,  the 
present  arrangement  whereby  W.  Grayson  Heath  and  Company  will 
continue  the  professional  services  requested  to  determine 
escalator/elevator  contract  compliance.  This  will  be  at  no 
additional  cost  to  the  Airport. 


(3)  Landing  Weights  for  Airline  Aircraft  Operating  at  San  Francisco 
International  Airport  from  July  1,  1978  through  June  30,  1979. 

Resolution  approving  the  maximum  gross  landing  weights  for  each 
type  of  aircraft  operated  by  the  scheduled  airlines  operating 
at  San  Francisco  International  Airport  for  the  period  July  1, 
1978  through  June  30,  1979. 

The  maximum  gross  landing  weights  must  be  updated  each  fiscal 
year  to  reflect  all  changes  in  aircraft  type,  model,  etc. 


(4 )  Bid  Call,  Airport  Contract  No.  1082, 

Overlay,  Reconstruction  and  Blast  Apron  Runway  1R-19L. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1082,  Overlay,  Reconstruction  and  Blast 
Apron  - Runway  1R-19L. 

The  work  in  general  consists  of  reconstructing  and  overlaying 
the  South  End  of  Runway  1R-19L  together  with  reconstruction  of 
blast  apron  and  raising  of  the  settled  North  End  of  the  Runway. 

Construction  time  is  45  calendar  days.  This  work  is  not  part 
of  the  Expansion  Program.  This  work  is  part  of  the  Airport 
Development  Aid  Program  (ADAP  Nos.  4 and  9)  for  which  the  FAA 
will  reimburse  the  City. 
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(5)  Bid  Call , Airport  Contract  No.  1155/ 

Emergency  Airfield  Pavement  Repairs , Fiscal  Year  1978-79. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1155,  Emergency  Airfield  Pavement 
Repairs,  FY  1978-79. 

The  purpose  of  this  annual  contract  is  to  prevent  important 
airfield  pavements  from  being  taken  out  of  service  and  to 
avoid  hasty  negotiations  for  emergency  pavement  repairs  by 
providing  a means  to  perform  urgent  repair  work  over  and 
beyond  the  capability  of  our  maintenance  forces. 

Construction  time  is  not  specified,  but  the  contract  will 
terminate  on  June  30,  1979  unless  extended. 


(6)  Removed  from  Calendar. 


(7)  Contract  No.  650C  (Completion  of  North  Terminal  Building) . 

Modification  No.  39,  Ratifying  Action  by  Director  of  Airports 
on  Change  Orders  (Debit),  $22,364.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  126  thru  131  and  requesting 
the  Controller's  certification  of  Modification  No.  39  to  Airport 
Contract  No.  650C,  in  the  total  amount  of  $22,364.00,  for  deleting 
wire  mesh  fencing,  energizing  electrical  station  TV2 , installing 
aluminum  cap  covers  over  skylight  struts,  installing  aluminum 
bridges,  modifying  existing  steel  bin  rails  and  installing  steel 
grating  in  east  and  west  mechanical  rooms. 


Contractor  for  this  work  is  F.  P.  Lathrop  Construction  Company. 


Original  amount  of  contract 
Previous  modifications  paid  for  by  City 
Previous  modifications  paid  for  by 
United  Airlines 


Revised  amount  of  contract  to  date 
Modification  No.  39  consisting  of  the 
following  Change  Orders: 


No. 

No. 

No. 

No. 

No. 

No. 


126, 

127, 

128, 

129, 

130, 

131, 


$1,026.00 

4.605.00 

5.575.00 

1.102.00 

8.793.00 

3.315.00 


(Credit) 

(Debit) 

(Debit) 

(Debit) 

(Debit) 

(Debit) 


$19,412,491.00 
833 , 033. 61 

534,261.00 

$20,779,785.61 


22,364.00 


Revised  amount  of  contract 


$20,802,149.61 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(8)  Contract  No.  950  (Boarding  Areas  H & I and  Connector) , 
Modification  No.  28  (Debit)/  $13,280.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Modification  No.  28  to  Airport  Contract  No.  950 , in 
the  total  amount  of  $13,280.00. 


The  contractor  for  this  project  is  F.  P.  Lathrop  Construction 
Company . 

This  modification  consists  of  providing  additional  exit  signs 
at  entrances  to  jet  loader  bridges  and  exit  doors;  furnishing 
a credit  to  the  City  for  deletion  of  fire  sprinkler  piping  in 
3rd  level  hub;  providing  5 additional  return  air  temperature 
control  sensors;  changing  aluminum  flashing  at  hub  skylight  from 
0.032"  guage  to  0.125"  guage;  relocating  sprinkler  riser  on  2nd 
level  hub  to  mechanical  shaft;  furnishing  a credit  to  the  City 
for  change  in  buss  bar  density  requirements  in  unit  load  centers 
adding  metal  lath  and  plaster  walls  in  Janitor's  Room  215;  pro- 
viding additional  labor  and  sponge  rubber  materials  to  make 
compression  seals  watertight. 


Original  amount  of  contract 
Previous  modifications  paid  for 
by  City 

Previous  modifications  paid  for 
by  United  Airlines 
Revised  amount  of  contract  to  date 
Modification  No.  28  consisting  of 
the  following  Change  Orders : 

No.  38,  $7,419.00  (Debit) 

No.  39,  5,861.00  (Debit) 

Revised  amount  of  contract 


$20,516,157.00 

468,276.01 

213,199.00 

$21,197,632.01 


13,280.00 

$21,210,912.01 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(9)  Contract  No.  1000  (Garage:  Stage  IV  - Superstructure  Addition) , 

Modification  No.  28  (Debit),  $24,713.00. 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Debit  Modification  No.  28  to  Airport  Contract  No.  1000, 
in  the  total  amount  of  $24,713.00. 

The  contractor  for  this  project  is  Robert  EJ  McKee,  jinc. 

The  work  provides  for  the  furnishing  and  installing  of  stainless 
steel,  anti-splash  louvers  at  the  two  air  intakes  in  each  of  the 
three  operating  north  cooling  tower  cells  to  reduce  chemically 
treated  water  spray  from  drifting  into  the  garage. 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,166,681.00 

Revised  amount  of  contract  to  date  $51,581,076.00 
Modification  No.  28  (Debit)  24,713.00 

Revised  amount  of  contract  $51,605,789.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(10)  Contract  No.  1015  (Garage:  Stage  V - Final  Modifications) , 

Modification  No.  6 (Debit) , $28/566.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  6,  to  Airport  Contract  No. 
1015,  Garage:  Stage  V - Final  Modifications,  in  the  total 

amount  of  $28,566.00. 

The  contractor  on  this  project  is  Titan  Pacific  Construction 
Corporation. 

Modification  No.  6 requires  the  contractor  to  relocate  an 
existing  water  main,  valve,  and  fire  hydrant  in  order  that 
said  conflicts  with  new  construction  can  be  eliminated. 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(11)  Contract  No.  1015  (Garage:  Stage  V - Final  Modifications, 

Modification  No.  7 (Debit),  $34,020.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  7,  to  Airport  Contract  No. 

1015,  Garage:  Stage  V - Final  Modifications,  in  the  total 

amount  of  $34,020.00. 

The  contractor  on  this  project  is  Titan  Pacific  Construction 
Corporation. 

Modification  No.  7 furnishes,  installs  and  modifies  core  lobbies 
BC  (B)  and  EF  (D)  and  core  extensions  BC  (B)  and  EF  (D)  surfaces 
to  receive  quarry  tile  inset  cove  base  and  sealant,  etc.  Also 
deletes  rubber  base  at  locations  provided  for  by  the  Contract 
Documents . 


Original  amount  of  contract 


$13,925,744.00 

(30,861.92) 

$13,894,882.08 

28,566.00 

$13,923,448.08 


Previous  modifications  (net  credit) 
Revised  amount  of  contract  to  date 


Modification  No.  6 (Debit) 
Revised  amount  of  contract 


Original  amount  of  contract 


$13,925,744.00 

(2,295.92 

$13,923,448.08 

34,020.00 

$13,957,468.08 


Previous  modifications  (net  credit) 
Revised  amount  of  contract  to  date 


Modification  No.  7 (Debit) 
Revised  amount  of  contract 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(12)  Contract  No.  1122 , (Industrial  Wastewater  Collection  System/ 
Phase  II)/  Modification  No.  2 (Debit) , $24,986,56. 


Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  No.  1122-2  and  No. 

1122-3  in  accordance  with  Airports  Commission  Resolution  No. 
70-0044  and  requesting  the  Controller's  certification  of  Debit 
Modification  No.  2 in  the  amount  of  $24,986.56.  The  contractor 
for  this  work  is  Piombo  Corporation. 


This  modification  involves  installation  of  a 2"  electrical 
conduit  with  encased  concrete  in  lieu  of  direct  buried  conduit 
as  required  by  the  contract  specifications  and  installation  of 
two  industrial  wastewater  mains  at  a lower  elevation  with  two 
separate  22"  steel  casings  in  place  of  one  36"  reinforced 
concrete  casing  to  resolve  a conflict  with  existing  sewer  lines. 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Modification  No.  2 (Debit) 
Revised  amount  of  contract 


$890,919.00 

1,990.00 

24,986.56 

$917,895.56 


Not  part  of  Airport  Expansion  Program. 


(13)  Resolution  Approving  Settlement  of  Claims  (Debit  $2,258.46) 
and  Write-Off  of  Miscellaneous  Damage  Claims  ($1,491.68) . 


(14)  Tenant  Improvement:  Pan  American  World  Airways, 

Expansion  of  Domestic  Baggage  Claim  Facilities,  $75,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  Pan  American  World  Airways  showing  the  proposed 
expansion  of  their  domestic  baggage  claim  facilities  in  the 
South  Terminal  baggage  claim  area.  The  work  will  consist  of 
making  space  improvements  to  enlarge  the  baggage  claim  area 
and  installing  an  oblong  baggage  claim  device  to  replace  the 
existing  circular  carousel. 

The  work  will  be  done  by  Pan  American  World  Airways  at  their 
own  and  sole  expense  and  without  rental  credit.  The  estimated 
cost  is  $75,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(15)  Oakland  Service  Case 


Resolution  approving  intervention  in  Oakland  service  case. 
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CALENDAR 

g?  JULY  18,  1978 

2:30  P.M. 

Room  282  - City  Hall 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


JULY  18,  1978 


ORDER  OF  BUS INESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Approval  of  Minutes 

5.  Special  Item:  FAA  Bay  TRACON  Presentation  on 

Flight  Routes  in  the  Bay  Area 
Associated  with  Flight  Operations 
at  San  Francisco  International  Airport. 


5.  Calendar  Items 

7 . Director ' s Report : 

A.  U.S.  Customs 

8 . Communications : 

A.  USO  Airport  Center  Report. 

9.  Introduction  of  New  Business  by  Commissioners 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Supplemental  Appropriation , $1,250,000.00, 

Airport  Fire  Station  No.  1. 

Resolution  requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a supplemental  appropriation  in  the  amount 
of  $1,250,000.00  to  provide  funds  for  construction  of  a 
new  Fire  Station  No.  1 and  related  engineering  and  inspec- 
tion services. 


(2 )  Supplemental  Appropriation  $142,067.40, 

Court  Ordered  Retroactive  Pay. 

Resolution  requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a supplemental  appropriation  in  the  amount 
of  $142,067.40  to  cover  the  cost  of  retroactive  pay  for 
fiscal  year  1974-75  for  certain  craft  employees  pursuant 
to  the  decision  of  the  State  Supreme  Court  in  the  Killian  vs. 
City  and  County  of  San  Francisco  law  suit. 


(3)  Bid  Call  for  Airport  Contract  No.  1141, 

Installation  of  Fuel  Reserve  Tanks,  Central  Heating 
and  Cooling  Plant. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1141,  Installation  of  Fuel  Reserve  Tanks 
for  the  Central  Heating  and  Cooling  Plant. 

The  work,  in  general,  consists  of  installing  two  40,000  gallon 
fuel  reserve  tanks  for  the  Central  Heating  and  Cooling  Plant. 

Upon  completion,  the  tanks  will  provide  adequate  supply  of 
reserve  fuel  to  supplement  the  airport's  energy  needs  due  to 
the  anticipated  curtailment  of  natural  gas  service  by  PG&E 
in  the  future  and  to  accommodate  peak  loads  and  emergencies. 

This  project  is  part  of  the  Expansion  Program.  Contract  time 
is  120  calendar  days. 


(4 )  Resolution  Authorizing  Sale  of  Former  Downtown 
Heliport  Structure. 

This  resolution  requests  and  authorizes  the  City's  Director 
of  Property  to  complete  the  sale  of  a 1446  square  feet  wood- 
frame  structure  to  the  Golden  Gate  Bridge  and  Highway  Trans- 
portation District,  at  a price  of  $35,000  less  accumulated 
rental  credit  in  the  amount  of  $24,750  as  of  June  30,  1978, 
in  accord  with  a previous  contractual  agreement  made  in  1970 


(5)  Resolution  Approving  Modification  of  FAA  Lease  No.  DOT-FA75- 
WE- 33 31 , Terminating  the  Use  of  Six  (6)  Fifth  Floor  Rooms 
in  the  Central  Terminal  Building. 

This  resolution  authorizes  the  Director  to  execute  Supple- 
mental Agreement  No.  4 with  the  FAA  to  surrender  Rooms  525, 
526,  527,  528,  529  and  534. 
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(6)  Airport  Contract  No.  650C,  Modification  No.  38  (Debit) , 
Completion  of  North  Terminal  Building,  $105/448.00. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  38  to  Airport  Contract 
No.  650C,  in  the  total  amount  of  $105,448.00,  for  providing 
additional  supervision,  zoning  and  reprogramming  of  the  fire 
alarm  system. 


Contractor  for  this  work  is  the  F.  P.  Lathrop  Construction 
Company . 


Original  amount  of  contract 
Previous  modifications  paid  for  by  City 
Previous  modifications  paid  for  by 
United  Airlines 

Revised  contract  amount  to  date 
Modification  No.  38: 

Bulletin  118,  $105,448.00  (Debit) 
Revised  amount  of  contract 


$19,412,491.00 

713,524.61 

534.261.00 
$20,678,276.61 

105.448.00 
$20,783,724.61 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(7)  Airport  Contract  No.  925,  North  Terminal  Aprons  and  Recon- 
struction  of  Taxiways  "S"  and  "SS",  Modification  No.  10 
(Debit),  $45,772.50 T 

Resolution  approving  Modification  No.  10  and  requesting 
Controller's  certification  of  Debit  Modification  No.  10  in 
the  amount  of  $45,772.50.  The  contractor  for  this  work  is 
Piombo  Corporation. 

This  modification  consists  of  relocating  existing  precast 
concrete  guard  shelter  near  Butler  Aviation  to  a new  location 
adjacent  to  Standard  Oil  Hangar  and  providing  electrical  and 
telephone  service  for  the  guard  shelter.  This  work  also  pro- 
vides for  installation  of  a new  8 foot  chain  link  fence  with 
corrugated  metal  sheeting  and  gates  located  adjacent  to  Butler 
Aviation  lease  area. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Modification  No.  10  (Debit) 
Revised  amount  of  contract 


$8,131,587.00 

80,823.64 

45,772.50 

$8,258,183.14 


This  contract  is  part  of  Federal  Aviation  Administration  ADAP 
Project  No.  6-06-0221-08. 


(8 )  United  Airlines  Maintenance  Operations  Center, 

Revise  Fire  Protection  System  for  Docks  6 & 7,  $170,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  United  Airlines  showing  revisions  to  the  fire  pro- 
tection system  in  Docks  6 and  7 at  the  Maintenance  Operations 
Center. 

The  project  consists  of  replacing  an  existing  water  fire- 
sprinkler  system  with  a new  foam  and  water  system  to  provide 
better  fire  protection  for  the  docking  areas,  as  well  as  the 
aircraft  docked  there. 

The  work  will  be  done  by  United  Airlines  at  its  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  for 
this  project  is  $170,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 
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(9)  Tenant  Improvement:  U.S.  Postal  Service , Airport  Mail 

Facility,  Sidewalk  and  Parking  Lot  Modifications,  $30,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  the  U.S.  Postal  Service  showing  revisions  to  the 
sidewalks  and  parking  areas  at  the  Airport  Mail  Facility. 

The  work  consists  of  installing  a card  activated  gate  in  the 
driveway  to  the  employee  parking  lot  to  control  unauthorized 
parking,  widening  the  existing  sidewalk  along  the  westerly 
side  of  the  building  and  revising  the  layout  of  the  parking 
adjacent  to  the  building  entrance. 

The  work  will  be  done  by  the  U.S.  Postal  Service  at  its  own 
and  sole  expense  and  without  rental  credit.  The  estimated 
cost  is  $30,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(10)  Professional  Service  Agreement. 


(11)  Proposed  Resolution  Authorizing  Intervention  in  California- 
Florida  Low  Fare  Case. 
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(12)  Approval  of  Professional  Services  Agreements, $2,598,500.00 

Modernization  & Replacement  Phase  of  the  Airport  Expansion  Program, 

Resolution  approving  professional  services  agreements  with  various 
architects/engineering  firms  to  provide  professional  services  on 
specific  projects  in  the  Modernization  & Replacement  Phase  of  the 
Airport  Expansion  Program. 

After  going  through  a thorough  qualifications  review  and  interview 
process,  final  negotiated  agreements  have  been  reached  with  the 
selected  firms  listed  below  to  provide  advisory  and  architectural/ 
engineering  design  services  for  the  projects  and  phase  indicated: 


Name  of  Firm  Assignment  Maximum  Fee 

1.  Anshen  & Allen  SCHEMATIC  DESIGN  PHASE.  $205,000.00 

West  Addition  to  the  South 
Terminal  including  new  Connec- 
• tor  to  Rotunda  A and  west 

modifications  to  South  Terminal 


2.  Gensler  & Associates  SCHEMATIC  DESIGN  PHASE.  $180,000.00 

Modifications  to  the  Central 
Terminal  Building,  including 
construction  of  connectors  to 
the  North  & South  Terminals 

3.  Willis  & Associates,  FULL  SERVICES.  $225,000.00 

Inc.  Preparation  of  an  Energy  Design 

Criteria  Manual  and  providing 
advisory  and  evaluation  services 
for  all  projects  under  design  in 
the  Modernization  & Replacement 
Program. 


4.  San  Francisco  Airport 
Architects 


CONSTRUCTION  DOCUMENTS  LESS 
SCHEMATICS  PLANS. 

Boarding  Area  E 


CONSTRUCTION  DOCUMENTS 
Boarding  Area  D & Connector 


$408,000.00 

$616,000.00 


CONSTRUCTION  DOCUMENTS  $202,250,00 

Boarding  Area  C 


CONSTRUCTION  DOCUMENTS  $266,250.00 

Pedestrian  Bridges  (4) 


CONSTRUCTION  DOCUMENTS  $306,000.00 

South  Terminal  East  Addition 


5.  Associated  Geotech- 
nical Engineers, 
Inc. 


FULL  SERVICES  $190,000.00 

Provision  of  field  exploration, 
sampling,  testing,  inspection 
and  soil  and  foundation  engi- 
neering design  and  advisory 
services  for  projects  in  the 
Modernization  and  Replacement 
Program. 
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REVISED  ITEM  (12) 


(12)  Final  Approval  of  Professional  Services  Agreement $2,532,190.00 

Modernization  & Replacement  Phase'  of  the  Airport  Expansion  Program  ' 

On  June  6,  1978,  Commission  approved,  in  principle,  the  proposed 
professional  services  agreement  of  five  architectural  and  engin- 
eering firms  to  provide  professional  services  on  specific  projects 
in  the  Modernization  and  Replacement  Phase  of  the  Airport  Expan- 
sion Program. 

These  agreements  have  now  been  finalized,  reviewed  and  approved 
by  staff.  Airports  General  Counsel,  and  Mr.  Howard  Friedman, 

Special  Architectural  Consultant. 

It  is  recommended  that  the  resolution  approving  the  final  agree- 
ments be  approved  and  adopted  by  the  Commission. 

The  Consultants  are: 

1.  Anshen  & Allen 

2.  Gensler  & Associates 

3.  San  Francisco  Airport  Architects 

4.  Willis  & Associates 

5.  Associated  Geotechnical  Engineers 


Received 

JUL 171978 
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(13)  Airport  Contract  No.  950/  Modification  No.  29  (Debit), 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Boarding  Areas  H & I and  Connector,  $16,790.00" 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  40  and  41,  and  request- 
ing the  Controller's  certification  of  Modification  No.  29  to 
Airport  Contract  950,  in  the  total  amount  of  $16,790.00. 

The  contractor  for  this  project  is  F.P.  Lathrop  Construction 
Company. 

This  modification  consists  of  providing  hanging  devices  for 
graphic  signs  at  three  additional  locations;  increasing 
capacity  of  Halon  fire  detectors  in  Rooms  104  and  112;  pro- 
viding additional  framing  of  Connector  moving  walks;  revising 
fire  alarm  zoning  in  H & I. 

Original  amount  of  contract 
Previous  modifications  paid  for  by  City 
Previous  modifications  paid  for  by 
United  Airlines 

Revised  amount  of  contract  to  date 
, Modification  No.  29  consisting  of  the 
following  Change  Orders: 

No.  40,  $8,796.00  (Debit) 

No.  41,  7,994.00  (Debit) 

Revised  amount  of  contract 

This  contract  is  part  of  the  Airport  Expansion  Program. 


$20,516,157.00 

481,556.01 

213,199.00 

$21,210,912.01 


16,790.00 

$21,227,702.01 


(14)  Airport  Contract  No.  1006,  Modification  No.  1 (Debit), 

North  Terminal  Complex  - Graphics,  $24,930.30. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  1 to  Airport  Contract 
No.  1006,  North  Terminal  Complex  - Graphics,  in  the  total 
amount  of  $24,930.30. 

Contractor  for  this  work  is  QRS  Corporation. 

This  modification  furnishes  and  installs  additional  graphics 
panels . 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Revised  amount  of  contract 


$375,452.00 

24,930.30 

$400,382.30 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(15)  Airport  Contract  No.  1015,  Modification  No.  8 (Debit), 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Garage:  Stage  V - Final  Modifications,  $12,700.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  11  thru  16,  and  re- 
questing the  Controller's  certification  of  Modification  No.  8 
to  Airport  Contract  No.  1015,  in  the  total  amount  of  $12,700.00. 

Contractor  for  this  work  is  Titan  Pacific  Construction  Corpo- 
ration. 


This  modification  revises  portions  of  the  electrical  grounding 
system,  stair  nosing  anchorages  and  risers  at  Cores  BC  and  EF; 
provides  access  panels  to  moving  walk  controls;  provides  a 
pressure  reducing  assembly  for  domestic  water  in  Cores  BC  and 
EF;  revises  kiosk  details  and  provides  lock  cylinders  for  exit 
alarm  devices  in  Cores  BC  and  EF. 


Original  amount  of  contract 
Previous  modifications  (Net  Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  8 consisting  of  the 
following  Change  Orders : 

No.  11,  $1,511.00  (Debit) 

No.  12,  6,683.00  (Debit) 

No.  13,  2,054.00  (Debit) 

No.  14,  1,861.00  (Debit) 

No.  15,  907.00  (Credit) 

No.  16,  1,498.00  (Debit) 

Revised  amount  of  contract 


$13,925,744.00 

31,724.08 

$13,957,468.08 


12,700.00 

$13,970,168.08 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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, CALENDAR 

AUGUST  1,  1978 

2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 
william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 
DR.Z.L.  GOOSBY 


RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


AUGUST  1,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Approval  of  Minutes 

5.  Calendar  Items 

6.  Director's  Report: 

A.  San  Mateo  County  Presentation  Regarding 
Request  for  the  Airport  Funding  of 
Planning  Position. 

B.  Stationary  Engineers 

C.  Van  Pool  Program  - Management  Report, 
Ground  Transportation  Task  Force  and 
RICES,  INC. 

7.  Communications 

8.  Introduction  of  New  Business  by  Commissioners 

9.  Executive  Session 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1 )  Final  Approval  of  Professional  Services  Agreement  - 
$225/000.00  - Willis  and  Associates , Inc. 

The  final  agreement  between  Willis  & Associates  Inc.  and 
City  to  provide  professional  services  for  the  preparation  of 
an  energy  design  criteria  manual,  and  advisory  and  evaluation 
services  for  all  projects  under  design  in  the  Modernization 
and  Replacement  Phase  of  the  approved  Expansion  Program  has 
now  been  finalized,  reviewed  and  approved  by  staff.  Airports 
General  Counsel,  and  Mr.  Howard  Friedman,  Special  Architectural 
Consultant. 

It  is  recommended  that  the  resolution  approving  the  final  agree- 
ment be  approved  and  adopted  by  the  Commission. 


(2 ) Request  for  Supplemental  Appropriation,  $140,004.00. 

Resolution  requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a supplemental  appropriation  in  the  amount  of 
$140,004.00  to  cover  increased  cost  of  personnel,  equipment, 
materials  and  supplies,  and  terminal  improvements. 

(3)  Professional  Services  Agreement,  $12,000.00, 

San  Francisco  Safety  Council  - Professional  Safety  Consulting. 

Resolution  approving  final  payment  for  the  period  ending  June  30, 
1978  and  authorizing  the  Director  of  Airports  to  renew  the  agree- 
ment with  the  San  Francisco  Safety  Council  for  the  period  ending 
June  30,  1979. 


(4 )  Modification  to  contract  with  John  F.  Brown  & Company,  $10,000.00 


(5)  Award  of  Contract  No.  1176,  The  Lowrie  Paving  Company, 

Emergency  Airfield  Pavement  Repairs,  FY  1978-79.'  $£3,290.00. 

Resolution  awarding  Airport  Contract  No.  1176,  Emergency  Airfield 
Pavement  Repairs  to  the  Lowrie  Paving  Company,  Inc. , 1320  Lowrie 
Avenue,  South  San  Francisco,  CA  94090,  in  the  amount  of  $63,290.00. 

The  purpose  of  this  contract  is  to  prevent  important  pavements 
from  being  taken  out  of  service  and  to  avoid  hasty  negotiations 
for  emergency  pavement  repairs  by  providing  a means  to  perform 
urgent  repair  work  over  and  beyond  the  capability  of  Airport 
maintenance  forces. 

The  contractor  is  subject  to  24-hour  advance  notification  by  the 
City  with  the  work  to  be  done  at  any  time,  including  holidays  and 
weekends . 

Bids  received  on  July  21,  1978: 

1.  Lowrie  Paving  Company,  Inc.  $63,290.00 

2.  Piombo  Corporation  $73,870.00 

Construction  time  is  not  specified  in  this  contract  but  contract 
will  terminate  on  June  30,  1979. 
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(6)  Airport  Contract  No.  650C/  Modification  No.  40  (Debit) 
Completion  of  North  Terminal  Building,  $137,190.00. 

Resolution  approving  and  requesting  the  Controller's  certifi 
cation  of  Debit  Modification  No.  40  to  Airport  Contract  No. 
650C,  in  the  total  amount  of  $137,190.00,  for  providing 
telephone  services,  power  circuiting,  stub-ups,  ductwork  pro 
visions  to  provide  services  to  work  installed  under  Contract 
650D , Interior  Design  Elements. 

Contractor  for  this  work  is  the  F.  P.  Lathrop  Construction 
Company. 


Original  amount  of  contract 
Previous  Modifications  paid  for  by  City 
Previous  modifications  paid  for  by 
United  Airlines 

Revised  amount  of  contract  to  date 
Modification  No.  40: 

Bulleting  115B,  $137,190.00  (Debit) 
Revised  amount  of  contract 


$19,412,491.00 

836,972.61 

534.261.00 
$20,783,724.61 

137.190.00 
$20,920,914.61 


(7)  Airport  Contract  No.  1000,  Modification  No.  30  (Credit) , 
Garage:  Stage  IV  - Superstructure  Addition,  $132,254.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Credit  Modification  No.  30  to  Airport  Contract  No. 
1000,  in  the  total  amount  of  $132,254.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

This  work  provides  for  the  deletion  of  the  interim  installa- 
tion of  loadcenter  T-75  and  emergency  generator  TG-3  and  its 
associated  equipment  at  columns  5-6,  N-O;  deletion  of  feeders 
between  loadcenter  T-73  and  Core  A radial;  deletion  of  the 
underground  FAA  ductbank  between  garage  perimeter  FAA  manhole 
and  Segment  5 at  Radial  Tunnel  E;  deletion  of  public  address 
wiring  and  conduit  between  Cores  A and  G;  and  deletion  of 
contract  requirement  to  furnish  and  install  light  fixtures  in 
garage  extension. 

Original  amount  of  contract  $50,414,395.00 

Previous  Modifications  1,182,160.00 

Revised  amount  of  contract  to  date  $51,596,555.00 

Modification  No.  30  (Credit)  (132,254.00) 

Revised  amount  of  contract  $51,464,301.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(8)  Airport  Contract  No.  1000,  Modification  No.  31  (Debit) , 
Garage;  Stage  IV  - Superstructure  Addition/  $36,268.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  31  to  Airport  Contract  No. 
1000 , in  the  total  amount  of  $36,268.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

This  work  provides  for  the  fabrication  of  refrigeration  com- 
pressor suction  and  discharge  and  liquid  piping  for  installa- 
tion on  the  two  refrigeration  machines  furnished  under 
Contract  No.  906. 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,049,906.00 

Revised  amount  of  contract  to  date  $51,464,301.00 

Modification  No.  31  (Debit)  36,268.00 

Revised  amount  of  contract  $51,500,569.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(9)  Airport  Contract  No.  1006,  North  Terminal  Complex  - Graphics, 
Modification  No.  2 (Extension  of  Time). 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Modification  No.  2 to  Airport  Contract  No.  1006, 
North  Terminal  Complex  -Graphics. 

Contractor  for  this  work  is  QRS  Corporation. 

This  modification  grants  a 60  day  time  extension  for  the 
completion  of  all  work  under  the  contract  at  no  cost  to  the 
City. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 

Revised  amount  of  contract  to  date 

Modification  No.  2 (Extension  of  time) 

Revised  amount  of  contract 

Original  construction  time 

Revised  construction  time 

Original  completion  date 

Revised  completion  date 


$375,452.00 

24,930.20 

$400,382.20 

-0- 

$400,382.20 
180  calendar  days 
240  calendar  days 
August  4,  1978 
October  2,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(10)  Tenant  Improvement  - Delta  Airlines, 

Plot  7S  - Install  Paint  Spray  Booth,  $57,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  Delta  Airlines  showing  the  installation  of  a com- 
mercially manufactured  paint  spray  booth  within  their  sublease 
area  of  the  Quantas  Hangar  at  Plot  7S  to  provide  proper 
facilities  for  repairing  ground  support  equipment  presently 
being  painted  in  the  open. 

The  work  will  be  done  by  Delta  Airlines  at  their  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  is 
$57,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 
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(11)  Authorization  of  the  Process  of  Issuing  Concession  Leases 
in  the  North  Terminal. 


(12)  Resolution  Allocating  Space  in  Boarding  Area  F to  Host 
International . 

This  Resolution  will  approve  in  principle  the  allocation  of 
approximately  1000  square  feet  of  Second  Level  Boarding  Area 
F space  to  Host  International  for  development  of  a Cappuchino 
Cafe /Tea  Room  and  Bar. 


(13)  Resolutions  Approving  Conceptual  Allocation  of  North  Terminal 
Retail  Space. 

a.  Newsstand/Book  Shop  and  Wine/Cheese  Shop 

b.  Mobile  Flower  Carts 

c.  Barbershop  and  Gift  Shop 


(14)  Resolution  Allocating  Additional  North  Terminal  Space  to  Host 
International . 

This . Resolution  will  approve  in  principle  the  allocation  of 
approximately  1650  square  feet  of  Main  Lobby  North  Terminal 
space  to  Host  International  for  development  of  a Seafood/ 
Oyster  Bar  Restaurant,  "Take-Out  Crabstand,  and  Soup/Salad 
Operation. 


(15)  Intent  to  Participate  in  Passenger  Service  Program. 

Resolution  of  intent  to  participate  with  the  Mayor's  Office  and 
the  Bay  Area  Urban  League  in  an  on-the-job  training  program  for 
Passenger  Service  Representatives  during  fiscal  year  1979-80. 


(16)  Selection  of  Architect  for  Fire  Rescue  Station  No.  1, 
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SAN  FRANCISCO 

iiB 

AIRPORTS  COMMISSION 


^ CALENDAR 


. AUGUST  15,  1978 


2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 


COMMISSIONERS 


MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 

william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 


RICHARD  R.  HEATH 

Director  of  Airports 


DR.  Z.L.  GOOSBY 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


AUGUST  15 , 1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Special  Item:  Van  Pool  Program  - Management 

Report,  Ground  Transportation 
Task  Force  and  RIDES,  Inc. 

5.  Calendar  Items 


6.  Director's  Report: 

A.  Human  Rights  Commission 

7.  Introduction  of  New  Business  by  Commissioners 

8 . Ad j ournment 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Authorization  of  the  Process  of  Issuing  Concession  Leases 
in  the  North  Terminal. 


(2)  Resolution  Allocating  Space  in  Boarding  Area  F to  Host 
International . 

This  resolution  will  approve  in  principle  the  allocation  of 
approximately  1000  square  feet  of  Second  Level  Boarding  Area  F 
space  to  Host  International  for  development  of  a Cappuchina 
Cafe/Tea  Room/  and  Bar. 


(3)  Resolutions  Approving  Conceptual  Allocation  of  North  Terminal 
Retail  Space. 

a.  Newsstand/Book  Shop  and  Wine/Cheese  Shop 

b.  Mobile  Flower  Carts 

c.  Barbershop  and  Gift  Shop 


(4)  Resolution  Allocating  Additional  North  Terminal  Space  to  Host 
International . • 

This  resolution  will  approve  in  principle  the  allocation  of 
approximately  1650  square  feet  of  Main  Lobby  North  Terminal 
space  to  Host  International  for  development  of  a Seafood/Oyster 
Bar  Restaurant,  "Take-Out"  Crabstand,  and  Soup/Salad  Operation. 


(5)  Resolution  Offering  A.B.C.  Cigar  Company  the  Right  of  First 
Refusal  for  the  North  Terminal  Newsstand/Book  Shop. 

Under  the  Newsstand  and  Book  Shop  lease  any  area  allocated  for 
a newsstand  and  bookshop  operation  in  the  North  Terminal  Building 
must  be  offered  to  A.B.C.  Cigar  Company  on  a "right  of  first  re- 
fusal" basis. 


(6 )  Resolution  Offering  A.B.C.  Cigar  Company  The  Right  of  First 
Refusal  for  the  North  Terminal  Gift/Sundry  Shop. 

Under  the  Gift  and  Sundry  Shop  Lease  any  area  allocated  for  a 
gift/sundry  shop  operation  in  the  North  Terminal  Building  must 
be  offered  to  A.B.C.  Cigar  Company  on  a "right  of  first  refusal" 
basis . 


(7)  Resolution  Authorizing  Advertising  For/Consideration  of  Proposals 
and  Recommendation  For  Award:  Hotel/Motel  Advertising  Facilities 

in  North  Terminal  Building. 

Successful  applicant  will  have  privilege  of  operating  such  facili- 
ties in  the  North  Terminal  Building  in  return  for  a consideration 
of  50%  of  the  gross  returns;  the  term  of  the  operation  is  three 
years  with  two  possible  extensions  of  one  year  each.  All  facili- 
ties are  to  be  provided  at  the  sole  expense  of  the  operator  and 
the  scope  of  the  operation  may  later  be  expanded  at  the  City's 
option  to  include  the  Central  and  South  Terminal  Buildings. 
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(8) 


Corporate  and  General  Aviation 


Request  that  the  Airports  Commission  adopt  a policy  that 
General  Aviation  will  not  be  encouraged  and  there  will  be 
no  expansion  of  General  Aviation  facilities  at  SFIA  in  the 
foreseeable  future. 


(9)  Resolution  Authorizing  Execution  of  Two  Leases  with  FAA  For 
Installation  of  Runway  Identification  Lights  for  Runways 
1L  and  10R. 

This  resolution  authorizes  the  Director  to  execute  two  leases 
with  the  Federal  Aviation  Administration  and  two  Advance  Rights 
of  Entry  for  Installation  of  air  navigation  aids  known  as  REIL 
which  will  indicate  the  runway  thresholds  for  1 Left  and  10  Right. 
The  least  at  no  rental  charge  is  on  a year  to  year  basis,  and 
installation  costs  will  be  borne  by  the  Government. 


(10)  Airport  Contract  No.  650D,  Modification  No.  1, 

North  Terminal  Interior  Design  Elements  (Extension  of  Time) . 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Modification  No.  1 to  Airport  Contract  No.  650D,  North 
Terminal  Interior  Design  Elements. 


Contractor  for  this  work  is  Ralph  Larsen  & Son,  Inc. 


This  modification  grants-  a 14  day  time  extension  for  the  com- 
pletion of  all  work  under  the  contract  at  no  cost  to  the  City. 


Original  amount  of  contract 
Modification  No.  1 (Extension 
Revised  amount  of  contract 
Original  construction  time 
Revised  construction  time 
Original  completion  date 
Revised  completion  date 


$498,000.00 

of  time)  -0- 

$498,000.00 
116  calendar  days 
130  calendar  days 
September  8,  1978 
September  22,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(11)  Airport  Contract  No.  925,  North  Terminal  Aprons  and  Recon- 
struction of  Taxiways  '* S *'  and  " SS*',  Modification  No.  IT 
(Debit) , $31,750.00'. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  No.  925-18,  No.  925-20, 
and  No.  925-21  in  accordance  with  Airports  Commission  Reso- 
lution No.  70-0044  and  requesting  Controller's  certification 
of  Debit  Modification  No.  11  in  the  amount  of  $31,750.00. 

The  contractor  for  the  work  is  Piombo  Corporation. 


This  modification  involves  renovation  and  relocation  of  a 
temporary  guard  shelter,  provision  of  temporary  electrical 
and  telephone  service  for  the  guard  shelter,  and  island  re- 
moval and  curb  construction  at  the  entrance  to  Air  Cargo 
Building  No.  7,  all  of  which  were  necessary  to  provide  tempo- 
rary access  for  Airport  tenants  until  the  permanent  guard 
shelter  and  cargo  cart  road  become  operational.  The  work  also 
provides  cement  treated  base  material  and  installation  of  an 
8 foot  chain  link  fence  behind  United  Airlines  Maintenance 
Base  as  temporary  parking  for  United  Airlines'  employee  vehicles. 


Original  amount  of  contract 
Previous  Modifications 
Modification  No.  11  (Debit) 
Revised  amount  of  contract 


$8,131,587.00 

126,597.14 

31,750.00 

$8,289,933.14 


Part  of  Federal  Aviation  Administration  ADAP  Project  No. 
6-06-0221-08. 


(12)  Airport  Contract  No.  937R,  Modification  No.  5 (Debit) , 

Industrial  Wastewater  Collection  System  - Phase  I,  $2,755.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Order  No.  937R-7  in  accordance 
with  Airports  Commission  Resolution  No.  70-0044  and  requesting 
Controller's  certification  of  Debit  Modification  No.  5 in  the 
amount  of  $2,755.00.  The  contractor  for  this  work  is  M.G.M. 
Construction  Company. 


This  modification  involves  installation  of  60  linear  feet  of 
24"  diameter  Corrugated  Metal  Pipe  to  divert  drainage  water 
away  from  the  edge  of  Taxiway  "B"  so  that  erosion  of  the 
shoulder  embankment  can  be  prevented. 


$704,724.00 
23,868.00 
2,755.00 
$731,347.00 

Not  part  of  Airport  Expansion  Program. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Modification  No.  5 (Debit) 
Revised  amount  of  contract 
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(13)  Airport  Contract  No.  960/  Modification  No.  2 (Debit) , 

Road  Graphics , $4 , 25  3. 00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  No.  960-2  through  No. 
960-7  in  accordance  with  Airports  Commission  Resolution  No. 
70-0044  and  requesting  Controller's  certification  of  Debit 
Modification  No.  2 in  the  amount  of  $4,253.00.  The  contractor 
for  this  work  is  Rosendin  Electric,  Inc. 


The  work  consists  of  eliminating  three  "EMPLOYEE  SHUTTLE" 
bus  signs  and  adding  one  "Valet  Parking"  sign,  reducing  the 
width  and  depth  of  chipping  of  existing  concrete  topping  for 
the  Upper  Level  Roadway  sign  footings,  modifying  the  method 
of  post  anchoring  for  Sign  No.  70a,  deleting  construction  of 
concrete  curb  and  island  at  Sign  V-15,  providing  new  columns 
for  Sign  V-68,  deleting  the  removal  of  "Cable  Car"  sign,  in- 
stalling a concrete  pad  for  the  impact  attenuator,  and  provid- 
ing temporary  electrical  services  to  illuminated  road  signs. 
The  above  work  was  required  to  accommodate  field  conditions. 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Modification  No.  2 (Debit) 
Revised  amount .of  contract 


$883,600.00 

13,286.00 

4,253.00 

$901,138.00 


This  contract  is  part  of  Airport  Expansion  Program. 


(14)  Airport  Contract  No.  977,  Modification  No.  9 (Debit) , 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Expansion  of  Electrical  Distribution  System  - Phase  I,  $13,835.97. 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  9 and  11,  and  requesting  the 
Controller's  certification  of  Modification  No.  9 to  Airport 
Contract  No.  977,  in  the  total  amount  of  $13,835.97,  for  revis- 
ing electrical  and  telephone  service  required  by  removal  of 
existing  entrance  booth  and  provision  of  same  to  relocated  bus 
shelter  and  revising  curbs,  gutters,  sidewalks,  landscaping  and 
paving  to  provide  new  driveway  to  Parking  Lot  "B"  and  removal  of 
existing  driveway  to  Lot  "B". 


Original  amount  of  contract 
Previous  Modifications 
Revised  amount  of  contract  to  date 
Modification  No.  9: 

Change  Order  9,  $12,000.00  (Debit) 
Change  Order  11,  1,835.97  (Debit) 

Revised  amount  of  contract 


$3,897,000.00 

142,675.03 

$4,039,675.03 


13,835.97 

$4,053,511.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(15)  Airport  Contract  No.  980 , Modification  No.  1, 

North  Terminal  Complex  - Carpeting  (Extension  of  time) . 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Modification  No.  1 to  Airport  Contract  No.  980, 
North  Terminal  Complex  - Carpeting. 

Contractor  for  this  work  is  American  Contract. 


This  modification  grants  an  82  day  time  extension  for  the 
completion  of  all  work  under  the  contract  at  no  cost  to 
the  City. 


Original  amount  of  contract 

Modification  No.  1 (Extension  of  time) 

Revised  amount  of  contract 

Original  construction  time 

Revised  construction  time 

Original  completion  date 

Revised  completion  date 


$929,333.00 

-0- 

$929,333.00 
153  calendar  days 
235  calendar  days 
October  10,  1978 
December  31,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(16)  Airport  Contract  No.  1000,  Modification  No.  32  (Debit) , 

Ratifying  Action  of  the  Director  of  Airports  on  Change  Orders, 
Garage;  Stage  IV  - Superstructure  Addition,  $16,595.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  83  thru  86,  and  request- 
ing the  Controller's  certification  of  Modification  No.  32  to 
Airport  Contract  No.  1000,  in  the  total  amount  of  $16,595.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  consists  of  modifying  the  pipe  guardrails  at  garage 
second  level  exits,  fabrication  and  installation  of  metal 
sleeves  through  beams  for  drain  piping,  adds  concrete  curb 
at  emergency  generator  room,  deletes  storage  closet  in  Central 
Plant  control  room  M122,  and  deletes  the  access  manhole  in 
Central  Plant. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  32: 


Change 

Order 

No. 

83, 

$16,210.00 

(Debit) 

" 

" 

No. 

, 84, 

1,094.00 

(Debit) 

" 

" 

No. 

, 85, 

482.00 

(Credit) 

" 

" 

No. 

. 86, 

227.00 

(Credit) 

Revised  < 

amount 

of 

contract 

$50,414,395.00 

1,086,174.00 

$51,500,569.00 


16,595.00 

$51,517,164.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(17)  Airport  Contract  No.  1151 , Modif ication  Wo.  1 (Debit) , 
International  Holding  Area  - Rotunda  "A" , $1,473.09. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  Commission  Resolution  No.  70-0044  and  requesting 
Controller's  certification  of  Debit  Modification  No.  1 in  the 
amount  of  $1,473.09.  The  contractor  for  this  work  is  All 
American  Construction  Company. 

The  work  consists  of  installing  a telephone  cabinet  and  re- 
routing existing  conduits  to  the  new  cabinet  to  re-establish 
telephone  services  to  the  surrounding  area.  This  modification 
also  provides  for  installation  of  additional  metal  studs  and 
gypsum  board  panels  at  existing  partition  above  the  ceiling 
line  of  the  new  Duty  Free  Shop  Storage  Room  to  seal  off  an 
opening  to  prevent  vandalism. 

Original  amount  of  contract  $144,988.00 

Modification  No.  1 (Debit)  1,473.09 

Revised  amount  of  contract  $146,461.09 

Not  part  of  the  Airport  Expansion  Program. 


(18)  Award  of  Airport  Contract  No.  1082,  $1,304,244.60, 

Overlay,  Reconstruction  and  Blast  Apron,  Runway  1R-19L. 

Resolution  awarding  Contract  No.  1082,  Overlay,  Reconstruction 
and  Blast  Apron  - Runway  1R-19L,  in  the  total  amount  of 
$1,304,244.60  to  L.  M.  Company,  A Joint  Venture. 

The  work  in  general  consists  of  reconstructing  and  overlaying 
the  south  end  of  Runway  1R-19L  together  with  reconstruction 
of  a blast  apron  and  raising  the  north  end  of  the  runway. 

Bids  received  on  July  28,  1978 i 

1.  L.M.  Company,  a Joint  Venture  $1,304,244.60 

2.  Piombo  Corporation  1,447,029.00 

3.  O.C.  Jones  & Sons  1,592,223.20 

Construction  time  is  45  calendar  days. 

This  work  is  not  part  of  the  Expansion  Program.  This  work  is 
part  of  the  Airport  Development  Aid  Program  (ADAP  Nos.  4 and 
9)  for  which  the  FAA  will  reimburse  the  City  under  previously 
signed  agreements  for  federal  aid. 


(19)  Resolution  Consenting  to  "Club  Management  Agreement" 

Between  Host  International  and  Trans  World  Airlines. 

Host  will  provide  beverage  service  in  the  TWA  Ambassadors' 
Club  Room  at  the  Airport  as  in  the  past  and  the  appropriate 
percentage  of  Host's  receipts  will  continue  to  be  paid  the 
City. 


(20)  Modification  to  Contract  with  Main  Lafrentz  & Company, 

$10,000,00. 

Resolution  requesting  Airports  Commission  to  approve  modifica- 
tion to  contract  with  Main  Lafentz  & Co.  in  the  amount  of 
$10,000.00  in  connection  with  the  sale  of  the  Series  B Revenue 
Bonds  and  revised  rates  and  charges. 
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(21) 


(22) 


Approving  Immediate  Filling  of  Vacated  Positions  of 
Airport  Communications  Supervisor  and  Head  Airport 
Electrician  and  Supplemental  Appropriation , $11,395.00, 
Airport  Operating  Fund  Salaries. 

Resolution  requesting  approval  of  immediate  filling  of 
vacated  positions  of  Airport  Communications  Supervisor 
and  Head  Airport  Electrician,  and  a Supplemental  Appro- 
priation in  the  amount  of  $11,395.00  to  provide  funds 
for  the  replacements . 


Resolution  Approving  Professional  Services  Agreement, 
San  Francisco  International  Airport  Medical  Clinic. 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


AUG  2 9 1978 

DOCUMENTS  DEPT. 
S.F.  PU  L1C  L BRARV 


CALENDAR 

^ AUGUST  29,  1978 

2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 

william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 

RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


SPECIAL  MEETING 


AIRPORTS  COMMISSION 
AUGUST  29 , 1978 


ORDER  OF  BUSINESS 


Call  to  Order 
Roll  Call 

Pledge  of  Allegiance 
Calendar  Items 
Adjournment 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1 )  Issuance  of  Airport  Revenue  Bonds , Series  B - $90,000,000. 

Second  Supplemental  Resolution  Authorizing  the  Issuance  of 
$90,000/000  Principal  Amount  of  San  Francisco  International 
Airport  Revenue  Bonds,  Series  B. 


(2)  Official  Notice  of  Sale,  Bid  Form,  and  Official  Statement 
in  Connection  with  San  Francisco  International  Airport 
Revenue  Bonds,  Series  B. 


(3)  Recision  of  Landing  Fee  Special  Charges. 

Under  the  assumption  that  Series  B bonds  will  be  sold  as 
scheduled,  the  accompanying  resolution  rescinds  that 
portion  of  Resolution  78-0156  which  set  Special  Charges 
A and  B as  an  addition  to  the  base  rate  landing  fees. 
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MORRIS  BERNSTEIN 
PRESIDENT 

RUTH  S.  KADISH 

VICE-PRESIDENT 
WILLIAM  E.  MCDONNELL 
WILLIAM  K.  COBLENTZ 


AIRPORTS  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
GEORGE  R.  MOSCONE,  MAYOR 

SAN  FRANCISCO  INTERNATIONAL  AIRPORT 
SAN  FRANCISCO.  CALIFORNIA  94128 
(415)  761-0800 


RICHARD  R.  HEATH 
DIRECTOR  OF  AIRPORTS 


August  23 , 1978 


NOTICE  OF  SPECIAL  MEETING 
OF  AIRPORTS  COMMISSION 


Notice  is  hereby  given  that  a special  meeting  of  the 
Airports  Commission  will  be  held  at  2:30  PM,  Tuesday, 

August  29,  1978  in  Room  282,  City  Hall,  San  Francisco  to 
consider  the  following  items:  (1)  Issuance  of  Airport 

Revenue  Bonds,  Series  B — $90,000,000;  (2)Official  Notice 
of  Sale,  Bid  Form,  and  Official  Statement  in  Connection 
with  San  Francisco  International  Airport  Revenue  Bonds, 

Series  B;  (3)  Recision  of  Landing  Fee  Special  Charge. 

The  public  is  invited  to  attend. 

Eric  Craven 

Secretary  to  the  Airports  Commission 
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SEPTEMBER  5,  1978 


2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 

william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 


OF  THE 

AIRPORTS  COMMISSION 
SEPTEMBER  5,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Special  Item:  Election  of  Commission  Officers 

Pursuant  to  the  Airports  Commission 
Rules  of.  Rule  6:  "At  the  first 
regular  meeting  of  the  Commission 
after  the  1st  day  of  September  of 
each  year,  the  members  of  the 
Commission  shall  elect  from  among 
their  number  a President  and  a Vice- 
President  of  the  Commission,  each  to 
serve  for  a one-year  term." 

5.  Special  Item:  Presentation  by  HOST  and  other 

potential  North  Terminal  lessees. 


6.  Calendar  Items 

7.  Director's  Report 

A.  Presentation  by  Interactive  Resources,  Inc. 
regarding  the  Solar  Energy  Feasibility  Study 
they  completed  for  the  Airport  and  related 
matters . 

B.  Management  Report:  Keeping  the  Airfield 
Functional . 

C.  Selection  of  a new  representative  from  the 
Airports  Commission  to  the  Joint  Powers  Board 
conducting  the  San  Francisco  - San  Mateo 
County  Joint  Land  Use  Study. 

D.  Corporate  and  General  Aviation  Activities. 

8.  Communications: 

A.  Affirmative  Action  Documents  forwarded  by  the 
Human  Rights  Commission  regarding  Airport 
Contract  No.  1082  (passed  by  the  Commission 
August  15,  1978) . 

9.  Executive  Session 

10.  Adjournment 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Bid  Call  for  Airport  Contract  No.  1152  - Pavement 
Overlay  - Lower  Level  Road  at  North  Terminal. 

Resolution  approving  the  final  plans  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for 
bids  for  Airport  Contract  No.  1152,  Pavement  Overlay  - 
Lower  Level  Road  at  North  Terminal. 

The  purpose  of  this  contract  is  to  overlay  with  asphaltic 
pavement,  the  lower  level  roadway  in  front  of  the  new 
North  Terminal.  Differential  settlement  has  created 
unevenness  on  the  roadway  surface,  and  heavy  construction 
over  the  past  two  years  has  also  accelerated  the  deteri- 
oration of  the  pavement. 

The  overlay  will  restore  the  roadway  to  a smooth  and 
safe  operating  condition  prior  to  the  opening  of  the 
new  terminal. 

Construction  time  is  30  calendar  days.  The  work  is  part 
of  the  Expansion  Program. 


(2)  Modification  No.  7,  Shuttle  Bus  Agreement 

Resolution  approving  adjustment  in  hourly  rates  paid  for 
operation  of  Shuttle  Bus  Service  at  San  Francisco  Inter- 
national Airport,  due  to  increase  in  cost  of  required 
workmen's  compensation  insurance. 


(3)  Approval  of  Claims  Settlement 

Resolution  requesting  Airports  Commission  to  approve 
claims  settlement  for  July  and  August,  1978,  and  also 
the  writing  off  of  claim  against  FM  Productions 
(August,  1971). 
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(4 )  Tenant  Improvement:  United  Airlines  Service  Center 

Hangar  Ancillary  Building  - $580,000.00. 

Resolution  approving  the  final  plans  and  specifications 
submitted  by  United  Airlines  showing  the  Ancillary 
Building  to  be  constructed  adjacent  to  the  Service 
Center  Hangar  at  Plot  4 , together  with  several  miscel- 
laneous projects  required  to  improve  operations  at  the 
Service  Center. 

The  work  consists  of  constructing  a single  story 
building  with  a floor  area  of  11,000  square  feet  for 
storage  of  parts  and  supplies  used  for  line  maintenance 
of  aircraft,  and,  in  addition,  removing  two  small 
structures  from  the  project  site,  making  pavement 
repairs,  and  relocating  the  trash  compactor. 

The  work  will  be  done  by  United  Airlines  at  its  own 
and  sole  expense  and  without  rental  credit. 

The  estimated  cost  is  $580,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(5)  Invitation  of  Bids  for  Award  of  Lease  for  Operation  of 
a Hotel-Motel  Advertising  Service  at  SFIA. 

Resolution  authorizing  the  Director  to  invite  bids  for 
the  award  of  a lease  entitled  "Lease  for  Operation  of 
Hotel-Motel  Advertising  Service  at  SFIA"  for  a term  of 
two  years  commencing  on  the  opening  date  of  the  North 
Terminal  Building;  with  provision  for  two  (2)  successive 
extensions  of  two  (2)  years  and  one  (1)  year,  respec- 
tively, at  the  sole  discretion  of  this  Commission;  said 
Lease  to  be  awarded  to  the  highest  responsible  bidder 
based  on  a percentage  of  gross  revenue  as  more  fully 
set  forth  in  the  bid  invitation. 


(6 )  Resolution  Approving  Professional  Services  Agreement 
with  Harold  Hecht. 

Mr.  Hecht  will  provide  services  in  connection  with  con- 
cession selection  in  the  Terminals  and  with  training  of 
Airport  staff  personnel  in  retailing  activities.  The 
term  of  the  agreement,  unless  extended,  ends  June  30, 
1979,  and  the  total  amount  payable  for  services  and 
expenses  is  not  to  exceed  $27,500.00. 


(7 )  Consideration  of  Valet  Parking  Service  and  Determination 
of  Future  Policy  with  Respect  to  its  Continuation. 
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SEPTEMBER  19,  1978 


2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 


COMMISSIONERS 


MORRIS  BERNSTEIN 
President 
RUTH  S.  KADISH 
Vice-President 
william  e.  McDonnell 

WILLIAM  K.  COBLENTZ 
DR.Z.L.  GOOSBY 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 


OF  THE 

AIRPORTS  COMMISSION 
SEPTEMBER  19,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Calendar  Items 

5.  Director's  Report 

Progress  Report  on  North  Concourse  Display 

6 . Communications 

7.  Executive  Session 

8.  Adjournment 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Resolution  Selling  $90/000,000.00  Principal  Amount  of  San  Francisco 
International  Airport  Revenue  Bonds , Series  B. 

Bids  are  to  be  received  for  the  sale  of  these  bonds  as  authorized 
by  Airports  Commission  Resolution  No.  78-0229,  and  the  bonds  are 
to  be  sold  to  the  highest  bidder. 


(2)  Bid  Call,  Airport  Contract  No.  936,  Industrial  Waste  Treatment  Plant. 

Resolution  approving  the  final  plans  and  specifications  and  authoriz- 
ing the  Director  of  Airports  to  call  for  bids  for  Airport  Contract 
No.  936,  Industrial  Waste  Treatment  Plant.  The  work  in  general,  con- 
sists of  constructing  six  pumping  stations  and  the  Industrial  Waste 
Treatment  Plant.  This  project  is  part  of  the  Expansion  Program. 
Contract  time  is  460  calendar  days. 


(3)  Bid  Call,  Airport  Contract  No.  1149, 

Relocation  and  Installation  of  Taxiway  Guidance  Signs. 

Resolution  approving  the  final  plans  and  specifications  and  autho- 
rizing the  Director  of  Airports  to  call  for  bids  for  Airport  Contract 
No.  1139,  Relocation  and  Installation  of  Taxiway  Guidance  Signs. 

The  purpose  of  this  contract  is  to  provide  additional  directional 
signs  for  aircraft  traffic. 

The  contract  is  not  part  of  the  Airport  Expansion  Program.  This 
work  is  part  of  the  Airport  Development  Aid  Program  (ADAP  No.  3) 
for  which  the  FAA  will  reimburse  the  City  under  previously  signed 
agreements  for  federal  aid. 


(4)  Bid  Call,  Airport  Contract  No.  1187, 

Security  Check  Point  at  Connector  and  North  Terminal. 

Resolution  approving  the  final  plans  and  specifications  for  Airport 
Contract  No.  1187,  Security  Check  Point  at  Connector  and  North  Terminal. 

The  purpose  of  this  contract  is  to  provide  supervision  and  immediate 
response  at  the  Security  Checkpoint  for  Piers  "H"  and  "I".  One  air- 
line security  office,  one  airport  security  office  and  a full  height 
glass  security  partition  will  be  constructed  at  the  security  check 
area  of  the  Connector. 

Construction  time  is  60  calendar  days. 

This  contract  is  part  of  the  Expansion  Program. 


(5)  Professional  Services  Agreement,  Modification  No.  4, 

Hogan  and  Hartson. 

Resolution  approving  Modification  No.  4 to  agreement  with  Hogan  and 
Hartson,  Washington,  D.C. , for  service  as  Special  Counsel. 
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(6)  Modification  No.  33  (Debit)/  Airport  Contract  No.  1000 , 

Garage:  Stage  IV  - Superstructure  Addition,  $60,680.00. 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Debit  Modification  No.  33  to  Airport  Contract  No.  1000, 
in  the  total  amount  of  $60,680.00. 


The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 


This  work  revised  the  electrical  service  manholes  in  Segments  1 


and  3 and  the  electrical/telephone 
loop  road  adjacent  to  Segment  3. 

Original  amount  of  contract 
Previous  modifications 
Revised  amount  of  contract  to  date 
Modification  No.  33  (Debit) 

Revised  amount  of  contract 


ductbanks  which  cross  the  lower 


$50,414,395.00 

1,102,769.00 

$51,517,164.00 

60,680.00 

$51,577,844.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(7)  Modification  No.  34  (Debit),  Airport  Contract  No.  1000, 

Garage:  Stage  IV  - Superstructure  Addition,  $65,445.00. 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Debit  Modification  No.  34  to  Airport  Contract  No.  1000, 
in  the  total  amount  of  $65,445.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

This  work  opens  specific  areas  of  the  garage  for  public  parking 
prior  to  the  scheduled  completion  dates  to  relieve  traffic  con- 
gestion at  the  Airport  Terminal  and  Parking  Facilities. 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,163,449.00 

Revised  amount  of  contract  to  date  $50,577,844.00 

Modification  No.  34  (Debit)  65,445.00 

Revised  amount  of  contract  $51,643,289.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(8)  Modification  No.  35  (Debit) , Airport  Contract  No.  1000 , 

Garage:  Stage  IV  - Superstructure  Addition , $23,595.00, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders. 

Resolution  approving  and  ratifying  the  action  of  Director  of 
Airports  in  approving  Change  Orders  88  thru  91,  and  requesting 
the  Controller's  certification  of  Modification  No.  35  to  Airport 
Contract  No.  1000,  in  the  total  amount  of  $23,595.00. 


The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 


The  work  consists  of  adding  non-rising  pins  at  certain  middle 
door  butts,  changing  the  finish  on  the  core  lobby  entrance  doors 
and  frames,  updating  the  painting  schedule  and  adding  a pressure 
reducing  assembly  to  the  domestic  water  system  in  Core  C. 


Original  amount  of  contract 
Previous  modifications  (Debit) 

Revised  amount  of  contract  to  date 
Modification  No.  35,  consisting  of  the 
following  Change  Orders: 


No. 

88, 

$ 1,079.00 

(Debit) 

No. 

89, 

4,175.00 

(Debit) 

No. 

90, 

15,175.00 

(Debit) 

No. 

91, 

2,484.00 

(Debit) 

Revised  amount  of  contract 


$50,414,395.00 

1,228,894.00 

$51,643,289.00 


23,595.00 

$51,666,884.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(9 )  Modification  No.  9 (Debit) , Airport  Contract  No.  1015, 

Garage:  Stage  V - Final  Modifications,  $21,992.00, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders. 

Resolution  approving  and  ratifying  the  action  of  the  Director  of 
Airports  in  approving  Change  Orders  17  thru  20,  and  requesting  the 
Controller's  certification  of  Modification  No.  9 to  Airport  Con- 
tract 1015,  in  the  total  amount  of  $21,992.00. 

Contractor  for  this  work  is  Titan  Pacific  Construction  Corporation. 

This  modification  installs  miscellaneous  cylinders  and  hardware; 
makes  revisions  in  the  fuel  oil  system;  revises  public  address 
system  input  in  the  cores  and  core  extension;  and  installs  house- 
keeping pads  and  leveling  channels,  etc.,  switching  Stations  TX 
and  TW. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  9 consisting  of 
the  following  Change  Orders : 

No.  17,  $1,157.00  (Debit) 

No.  18,  9,255.00  (Debit) 

No.  19,  3,171.00  (Debit) 

No.  20,  8,409.00  (Debit) 

Revised  amount  of  contract 


$13,925,744.00 

44,424.08 

$13,970,168.08 


21,992.00 

$13,992,160.08 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(10)  Modification  No.  2,  Airport  Contract  No.  980, 

North  Terminal  Complex  - Carpeting  (Progress  Payments) . 

Resolution  approving  and  requesting  the  Controller's  certification 
of  Modification  No.  2 to  Airport  Contract  No.  980,  North  Terminal 
Complex  - Carpeting. 
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2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

RUTH  S.  KADISH 
President 

MORRIS  BERNSTEIN 
Vice-President 
WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION  MEETING 


OCTOBER  3 , 1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Approval  of  Minutes 

5.  Secretary's  Report  on  Items  Passed  in  Commission 

Executive  Session,  September  19,  1978. 

6.  Special  Item:  Design  Presentation  by  Host: 

Design  Concepts  for  Seafood 
Restaurant  and  Cafe,  North  Terminal. 

7.  Calendar  Items 

8.  Director's  Reports: 

A.  Improvements  to  Fourth  and  Fifth  Floors 

of  the  Central  Terminal. 

B.  Professional  Services  Arrangements  with 

Hotel/Motel  Board  Consultant. 

C.  General  Plan  for  Proceeding  with  Selection  of 

Additional  North  Terminal  Concessions. 

D.  Garage  Contract:  Commission  Response  to  Touche  Ross 

Recommendations . 

E.  General  Aviation. 

F.  Noise  Test  Data  Relating  to  Use  of  Runways  1 and  10 

During  Late  Night  Hours. 

G.  Interim  Improvement  of  the  International  Arrivals  Area. 

H.  Retirement  Resolution  for  Wallace  Reed. 

9 • Communications . 

10.  Adjournment. 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 

(1)  Bid  Call,  Airport  Contract  No.  1171 , 

Enclosure  for  Unassigned  Spaces,  Boarding  Areas  H & I. 

Resolution  approving  the  final  plans  and  specifications  for 
Airport  Contract  No.  1171,  Enclosure  for  Unassigned  Spaces, 
Boarding  Areas  H & I. 

The  purpose  of  this  contract  is  to  enclose  unassigned  spaces 
in  Boarding  Areas  "H"  and  "I"  with  temporary  walls  constructed 
of  metal  studs  and  cement  plaster  for  safety  and  security 
reasons. 

Construction  time  is  45  calendar  days. 

This  contract  is  part  of  the  Expansion  Program. 


(2)  Modification  No.  6 and  Completion  of  Airport  Contract  937R, 
Industrial  Wastewater  Collection  System  - Phase  I. 

Resolution  accepting  the  work  under  Airport  Contract  No.  937R, 
Industrial  Wastewater  Collection  System  - Phase  I,  as  satis- 
factorily completed;  approving  and  requesting  the  Control- 
ler's certification  of  Credit  Modification  No.  6 in  the  amount 
of  $48,823.63;  extending  the  completion  date  from  June  2,  1978 
to  August  31,  1978;  and  approving  final  payment  in  the  amount 
of  $74,096.09  in  favor  of  the  contractor,  M.G.M.  Construction 
Company,  P.O.  Box  5757,  Concord,  CA  94524. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Modification  No.  6 (Credit) 
Final  amount  of  contract 
Performance  time  of  contract: 


26,623.00 

(48,823.63) 

$682,523.37 


$704,724.00 


Original 


180  calendar  days 
270  calendar  days 
December  5,  1977 


Modified 

Effective  date  of  contract 
Original  completion  date 
Modified  completion  date 


August  31,  1978 


June  2,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program, 
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(3)  Modification  No.  2 and  Completion  of  Airport  Contract  1098R, 
Emergency  Airfield  Pavement  Repairs/  Fiscal  Year  1977-78. 

Resolution  accepting  the  work  under  Airport  Contract  No.  1098R, 
Emergency  Airfield  Pavement  Repairs,  Fiscal  Year  1977-78,  as 
satisfactorily  completed;  approving  and  requesting  the  Control- 
ler's certification  of  Debit  Modification  No.  2 in  the  amount 
of  $2,018.70;  and  approving  final  payment  in  the  amount  of 
$14,095.62  in  favor  of  the  contractor,  Piombo  Corporation, 

505  Pico  Blvd. , San  Carlos,  CA  94070. 


(4)  Modification  No.  10  (Debit),  Airport  Contract  No.  1015, 

Garage:  Stage  V - Final  Modifications,  $133,221.00. 

Resolution  approving  and  ratifying  Modification  No.  10  to 
Contract  No.  1015,  Garage:  Stage  V - Final  Modifications. 

This  modification  includes  ratification  of  the  action  of  the 
Director  of  Airports  in  approving  Change  Order  No.  21  in  the 
amount  of  $10,000.00  for  a part  of  this  work  which  was  critical 
to  the  schedule  of  construction,  plus  the  inclusion  of  deleted 
work  from  Contract  1000  for  which  City  has  received  a credit 
of  $132,254.00.  The  total  amount  of  Modification  No.  10 
results  in  a debit  to  the  City  of  $133,221.00. 

Contractor  for  this  work  is  Titan  Pacific  Construction 
Corporation . 


This  modification  makes  certain  electrical  revisions  in  accord- 
ance with  Bulletin  16. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  10  (Debit) 

Revised  amount  of  contract 


$13,925,744.00 

66,416.08 

$13,992,160.08 

133,221.00 

$14,125,381.08 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(5) . Approval  of  Terms  and  Conditions  of  Contract  for  Custodial 
Services,  North  Terminal, 


Resolution  approving  terms  and  conditions  of  contract  for 
custodial  services  for  North  Terminal  and  requesting  permis- 
sion from  Board  of  Supervisors  to  contract  with  private  com- 
pany for  such  services. 


(6)  Professional  Services  Agreement,  Modification  No.  4, 

Hogan  and  Hartson.  " ~~ 

Resolution  approving  Modification  No.  4 to  agreement  with 
Hogan  and  Hartson,  Washington,  D.C.,  for  service  as  Special 
Counsel . 


(7)  Professional  Services  Contract  with  Mr.  Harold  Hecht. 

This  resolution  authorized  the  engagement  of  Mr.  Hecht  to 
perform  professional  services  in  the  area  of  concession 
marketing  and  leasing.  The  amount  of  the  contract  for  1978-79 
is  $27,500.00. 
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(8 )  Resolution  Approving  Forms  of  Agreement  and  Inviting  Bids 
on  Bid  Packages  A-F  for  Award  of  Leases  for  Operation  of 
On-Airport  Automobile  Rental  Service  at  SFIA. 

Resolution  authorizing  the  Director  to  invite  bids  on  Bid 
Packages  A through  F,  respectively,  for  the  award  of  those 
six  leases  arranging  for  operation  of  On-Airport  Automobile 
Rental  Services,  including  the  privilege  of  operating  same, 
On-Airport  land  and  improvement  for  automobile  service 
facilities,  storage,  etc.  (Leases  A-C  only)  and  On-Airport 
counter  space  in  the  North,  Central  and  South  Terminal 
Buildings,  as  more  fully  specified  in  the  lease  agreements 
(Leases  A,  B,  C,  D,  E & F) , all  for  a term  ending  February 
29,  1984,  with  provision  for  a five  (5)  year  option  to 
extend  at  the  sole  election  of  Commission. 


(9)  Supplemental  Appropriation  for  1978-79. 

This  supplemental  appropriation  request  is  for  a management 
development  program  at  the  Airport,  the  implementation  of 
FIRM  (the  City-wide  management  information  system) , public 
information  expenses  in  connection  with  the  opening  of  the 
North  Terminal,  increases  in  necessary  operating  expenses 
for  1978-79  due  to  inflation  and  anticipated  levels  of  usage, 
and  miscellaneous  required  equipment  and  facility  maintenance 
items . 

The  amount  of  this  supplemental  appropriation  request  is 
$1,139,040.00. 


(10)  Supplemental  Appropriation  for  1978-79. 

This  supplemental  appropriation  request  is  for  the  reinstate- 
ment of  funds  for  extended  work  week,  along  with  other  items 
specifically  deleted  from  the  1978-79  budget. 

The  total  amount  of  this  supplemental  appropriation  is 
$88,630.00. 


(11)  Supplemental  Appropriation  Increase,  $23,982.00, 

Airport  Revenue  Bond  Reserve  Fund  - Series  B. 

Resolution  approving  an  increase  of  $23,982.00  in  the  supple- 
mental appropriation  request  of  $385,665.00  approved  by  the 
Commission  on  September  19,  1978  to  provide  the  required 
$409,647.00  for  the  Series  B Revenue  Bond  Reserve  Fund. 
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: SAN  FRANCISCO 

AIRPORTS  COMMISSION 


CALENDAR 

OCTOBER  17,  1978 


2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

RUTH  S.  KADISH 
President 

MORRIS  BERNSTEIN 
Vice-President 
WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 


OF  THE 

AIRPORTS  COMMISSION  MEETING 
October  17,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Adoption  of  Minutes 

5.  Calendar  Items 

6.  Director's  Report: 

A.  Valet  Parking 

B.  Use  of  Chlorine  at  the  Airport 

C.  Oakland  Service  Case 

D.  Retirement  resolutions:  Paul  Hunter,  Electrician 

James  Middleton,  Electrician 

7.  Communications 

8.  Introduction  of  New  Business  by  Commissioners 

9.  Adjournment. 


CALENDAR 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Amendment  to  Resolution  No.  78-0156 

Resolution  clarifying  the  wording  of  Resolution  78-0156  as 
it  relates  to  Terminal  Space  Rate  Charges. 


(2)  Recision  of  Landing  Fee  Special  Charges 

Since  the  Series  B bonds  have  been  sold  the  accompanying  reso- 
lution 78-0156  which  set  Special  Charges  A and  B as  an  addition 
to  the  base  rate  landing  fees. 


(3)  Moratorium  Agreement  with  Airline  Carriers 

Resolution  approving  the  form  of  the  Moratorium  Agreement 
with  the  Airline  Carriers  and  authorizing  the  President  of  the 
Commission  and  the  Director  of  the  Airports  to  sign  the  agree- 
ments . 


(4)  Award  of  Airport  Contract  No.  1141,  Central  Heating  and 

Cooling  Plant , Installation  of  Fuel  Reserve  Tanks,  $148/544.00. 

Resolution  awarding  Contract  No.  1141,  Installation  of  Fuel 
Reserve  Tanks,  Central  Heating  and  Cooling  Plant,  in  the  total 
amount  of  $148,544.00  (Alternate  "B" ) to  Eagan  and  Paradiso 
Construction  Company. 

The  construction  work  in  general  consists  of  excavation,  con- 
structing concrete  base  slab  and  top  settlement  slab,  furnish- 
ing and  installing  two  40,000  gallon  fuel  reserve  tanks  to- 
gether with  related  piping  and  electrical  controls. 


Bids  received  on  September  22,  1978: 


Alt.  "A" 

Alt  "B" 

1. 

Eagan 

& Paradiso  Construction  Co. 

$172,544.00 

$148,544.00 

2. 

Frank 

H.  Mock 

$213,500.00 

$203,500.00 

3. 

Albay 

Construction  Company 

$244,400.00 

$254,400.00 

4. 

Homer 

J.  Olsen,  Inc. 

$250,000.00 

$234,000.00 

5. 

Power- 

-Anderson,  Inc. 

$255,000.00 

No  Bid 

6. 

W.  R. 

Thomason,  Inc. 

$256,300.00 

$241,800.00 

7. 

Petroleum  Engineering,  Inc. 

$271,687.00 

$259,184.00 

8. 

Piombo  Corporation 

$289,000.00 

$298,000.00 

Alternate  "A"  - Fiberglass  Tanks 

Alternate  "B"  - Steel  Tanks  with  Cathodic  protection  system 

Construction  time  is  120  calendar  days,  including  allowance  for 
tank  delivery  time. 

Actual  on-site  work  is  estimated  at  75  calendar  days. 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(5)  Award  of  Contract  No.  1152,  Pavement  Overlay, 

Lower  Level  Road  at  North  Terminal,  $77,777.00. 

Resolution  awarding  Airport  Contract  No.  1152,  Pavement  Overlay  - 
Lower  Level  Road  at  North  Terminal,  to  McGuire  and  Hester,  796  - 
66th  Avenue,  Oakland,  CA,  in  the  total  amount  of  $77,777.00. 

The  purpose  of  this  contract  is  to  overlay  with  asphaltic 
pavement  the  lower  level  roadway  in  front  of  the  new  North 
Terminal.  Differential  settlement  has  created  unevenness  on 
the  roadway  surface  and  heavy  construction  over  the  past  two 
years  has  accelerated  the  deterioration  of  the  pavement. 

The  work  will  restore  the  roadway  to  a smooth  and  safe  operat- 
ing condition  prior  to  the  opening  of  the  new  North  Terminal. 


Three  bids  received  September  29,  1978: 


1. 

McGuire  and  Hester 

$77,777.00 

2. 

The  Lowrie  Paving  Co. 

92,700.00 

3. 

O.C.  Jones  & Sons 

94,647.00 

Construction  time  is  30  calendar  days.  This  work  is  part  of 
the  Expansion  Program. 


(6 )  Award  of  Airport  Contract  No.  1182,  Central  Heating  and  Cooling 
Plant,  North  Cooling  Tower  Air  Intake  Louvers,  $23,362.00. 

Resolution  awarding  Contract  No.  1182,  North  Cooling  Tower,  Air 
Intake  Louvers,  Central  Heating  and  Cooling  Plant,  to  H.  H. 
Robertson  Company,  1485  Bayshore  Boulevard,  San  Francisco,  CA 
94124,  in  the  total  amount  of  $23,362.00. 

The  purpose  of  this  contract  is  to  fabricate  and  install  anti- 
splash louvers  at  the  two  air  intake  openings  in  each  of  the 
three  cooling  tower  cells  to  prevent  drifting  of  chemically 
treated  water  spray  from  damaging  the  finish  on  vehicles  in  the 
Parking  Garage. 

One  bid  was  received  as  follows: 

1.  H.  H.  Robertson  Company  $23,362.00 

Time  of  completion:  90  calendar  days 

The  project  is  part  of  the  Airport  Expansion  Program. 


(7)  Off-Airport  Parking  Lot  Agreement 

Parking  Company  of  America  SSF,  Inc.  agrees  to  pay  monthly  five 
percent  (5%)  of  gross  receipts.  Five  (5)  year  agreement  effec- 
tive May  1,  1978. 
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(8)  Bid  Call,  Contract  No,  1188 , 

Electrification  of  Exterior  Signs,  North  Terminal  Complex. 


Resolution  approving  the  final  plans  and  specifications  for 
Airport  Contract  No.  1188,  Electrification  of  Exterior  Signs, 
North  Terminal  Complex. 

The  purpose  of  this  contract  is  to  illuminate  all  airside 
gate  signs  and  exterior  lower  level  airline  identification 
signs  in  order  to  make  them  visible  under  low  light  conditions. 

Construction  time  is  30  calendar  days. 

This  contract  is  part  of  the  Expansion  Program. 


(9)  Resolution  Inviting  Bids  for  Award  of  Insurance  Counter  Lease 

The  successful  bidder  will  operate  the  insurance  counter  in 
the  Airport's  North,  Central  and  South  Terminals  for  a term  of 
five  years  with  an  extension,  at  City's  option,  of  three  years. 
The  bid  item  is  the  annual  dollar  amount  to  be  paid  to  the  City 
with  the  minimum  acceptable  bid  figure  being  $35,000  per  year. 


(10 )  Resolution  Inviting  Bids  for  Award  of  Baggage  Storage  Locker  Lease 

The  successful  bidder  will  operate  the  baggage  storage  lockers 
in  the  Airport's  North,  Central  and  South  Terminals  for  a term 
of  five  years  with  an  extension,  at  City's  option,  of  five  years. 
The  bid  item  is  the  percentage  of  gross  monthly  receipts  payable 
to  the  City  with  the  minimum  acceptable  bid  figure  being  50%. 


(11)  Resolution  Inviting  Bids  for  Award  of  Shoeshine  Lease 

The  successful  bidder  will  operate  the  shoeshine  stands  in  the 
Airport's  North,  Central  and  South  Terminals  for  a term  of  one 
year,  with  provision  for  two  extensions,  at  City's  option,  of 
two  years  each.  The  bid  item  is  the  annual  dollar  amount  to  be 
paid  to  the  City  with  the  minimum  acceptable  bid  being  $8,000 
per  year. 
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(12)  Modification  No.  2 (Debit) , Airport  Contract  No.  650D, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders , 
North  Terminal  Interior  Design  Elements , $1,695.00. 


Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  1,  2 and  3,  and  request- 
ing the  Controller's  certification  of  Modification  No.  2 to 
Airport  Contract  No.  650D,  in  the  total  amount  of  $1,695.00. 

The  contractor  for  this  project  is  Ralph  Larsen  & Son,  Inc. 

This  modification  consists  of  providing  carpet  in  2nd  level 
toilet  vestibule;  relocation  of  phones  and  enclosures  in 
baggage  claim  areas;  changing  security  alarm  electric  circuits; 
and  granting  a 40  day  extension  of  time  for  completion  of  the 
work. 


Original  amount  of  contract 
Modification  No.  1 (Extension 
Revised  amount  of  contract  to 
Modification  No.  2 consisting 
following  Change  Orders : 

No . . 1 , $1,958.00  (Debit) 

No.  2,  1,200.00  (Credit) 

No.  3,  937.00  (Debit) 

Revised  amount  of  contract 
Original  construction  time 
Revised  construction  time 
Original  completion  date 
Revised  completion  date 


$498,000.00 

of  time)  -0- 

date  $498,000.00 

of  the 


1,695.00 
$499,695.00 
116  calendar  days 
170  calendar  days 
September  8,  1978 
November  1,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(13)  Modification  No.  36,  (Debit),  Airport  Contract  No.  1000, 
Garage:  Stage  IV  - Superstructure  Addition,  $71,414.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  36  to  Airport  Contract  No. 
1000,  in  the  total  debit  amount  of  $71,414.00. 


The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 


The  work  completes  specific  areas  in  Contract  1000  which  are 
essential  in  operating  the  North  Terminal  Complex  prior  to 
the  terminal's  scheduled  opening  date. 


Original  amount  of  contract 
Previous  modifications 
Revised  amount  of  contract  to 
Modification  No.  36  (Debit) 
Revised  amount  of  contract 


$50,414,395.00 

1,252,489.00 
date  $51,666,884.00 

71,414.00 
$51,738,298.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(14)  Modification  No.  3 , Airport  Contract  No.  1006, 

North  Terminal  Complex  - Graphics , (Extension  of  time). 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Modification  No.  3 to  Airport  Contract  No.  1006, 
North  Terminal  Complex  - Graphics. 

Contractor  for  this  work  is  QRS  Corporation. 


This  modification  grants  a 60  calendar  day  time  extension  for 
the  completion  of  all  work  under  the  contract  at  no  cost  to 
the  City. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 

Revised  amount  of  contract  to  date 
Modification  No.  3 (Extension  of  time) 
Revised  amount  of  contract 
Original  contract  time 

Extension  of  time  (Modification  No.  2) 
Extension  of  time  (Modification  No.  3) 
Total  contract  time 
Original  completion  date 
Revised  completion  date 


$375,452.00 

24,930.30 

$400,382.30 

-0- 

$400,382.30 
180  calendar  days 
60  calen  ir  days 
60  calendar  days 
300  calendar  days 
August  4,  1978 
December  1,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(15 )  Modifications  of  Gift  and  Sundries  Shop  and  Storage  Room 

Lease  and  Modification  of  Newsstand,  Book  Shop  and  Storage 
Space  Lease. 

These  two  Lease  Modifications  will  authorize  substitution 
of  an  equal  amount  of  storage  space  in  the  ground  level 
under  the  South  Concourse  for  space  relinquished  in  the 
lower  level  of  the  Central  Terminal.  No  rental  credits 
are  involved. 


(16 ) Continental-Western  Merger 

Resolution  authorizing  the  Director  to  participate  in  this 
matter  for  the  purpose  of  keeping  informed  on  progress  and 
on  potential  changes  in  the  operations  of  these  carriers  at 
San  Francisco  International  Airport. 

(17)  Award  of  Airport  Contract  No.  1187, 

Security  Check  Point  at  Connector  and  North  Terminal. 

Resolution  awarding  Contract  No.  1187,  Security  Check  Point 
at  Connector  and  North  Terminal  to  J.M.  Construction  Company, 
1175  Montgomery  Avenue,  San  Bruno,  California  94066. 

The  purpose  of  this  contract  is  to  provide  supervision  and 
immediate  response  at  the  Security  Check  point  for  Piers  "H" 
and  "I".  One  airline  security  office,  one  airport  security 
office  and  a full  height  glass  security  partition  will  be 
constructed  at  the  security  check  area  of  the  Connector. 

Bids  received  on  October  5,  1978: 

1,  J.M.  Construction  $83,560.00 

2.  Ralph  Larsen  & Son,  Inc.  $92,900.00 

Construction  time  is  60  calendar  days. 

This  contract  is  part  of  the  Expansion  Program. 
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(18)  Award  of  Airport  Contract  No.  1161, 

Remodeling  Fifth  Floor  Offices , Central  Terminal , $176/300.00. 

Resolution  awarding  Contract  No.  1161,  Remodeling  Fifth  Floor 
Offices  - Central  Terminal,  to  Leon  Carlen  Construction  Co., 
San  Francisco,  CA,  in  the  amount  of  $176,300.00. 

The  purpose  of  this  contract  is  to  relocate  the  Accounting 
Department  to  the  vacated  FAA  area  at  the  southwest  corner  of 
the  fifth  floor,  so  that  the  office  space  will  be  made  avail- 
able to  house  the  Personnel  and  Permits  Office,  presently 
occupying  area  on  the  fifth  floor.  The  space  to  be  vacated 
by  the  Personnel  and  Permits  Office  will  be  occupied  by  the 
City  Attorney's  Airport  legal  staff. 

Four  bids  were  received  October  5,  1978  as  follows: 


1. 

Leon  Carlen 

$176,300.00 

2. 

J.M.  Construction 

178,980.00 

3. 

Peterson  and  Rathbun 

214,900.00 

4. 

James  Marsh  Company 

226,000.00 

Time  of  completion:  150  calendar  days 


This  work  is  not  part  of  the  Modernization  Program. 


(19)  Professional  Services  Agreement,  Robert  B.  Wong,  Architect, 
Remodeling  of  Engineering  Building,  Schematic  Design  Phase, 
$10,000.00. 

Resolution  approving  the  professional  services  agreement  be- 
tween City  and  Robert  B.  Wong,  Architect,  for  the  remodeling 
of  the  Airport  Engineering  Building  and  authorizing  consultant 
to  proceed  with  the  Schematic  Design  Phase  at  a fee  not  to 
exceed  $10,000.00. 


(20)  Professional  Services  Agreement,  Modification  No.  4, 

Hogan  and  Hartson. 

Resolution  approving  Modification  No.  4 to  agreement  with 
Hogan  and  Hartson,  Washington,  D.C.,  for  service  as  Special 
Counsel. 
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November  2,  1978 


NOTICE  OF  AIRPORTS  COMMISSION 
SPECIAL  MEETING 


The  Regular  Tuesday,  2:30  E^November  7 
Meeting  Has  Been  Moved  to  1:TJ0  PM  on 
Tuesday,  November  7,  as  Indicated  By  The 
Official  Published  Notice  Set  Forth  Below. 


In  accordance  with  Rule  9 of  the  Rules  of  Order  of  the  San 
Francisco  Airports  Commission,  notice  is  hereby  given  that  a 
Special  Meeting  of  the  Airports  Commission  will  be  held  at  1:00  PI£, 
November  7,  1978  in  Room  282,  City  Hall,  San  Francisco. 

The  Special  Meeting  will  consider  (1)  Resolution  Approving 
Professional  Services  Agreement  - (Hotel/Motel  Advertising  Service) ; 

(2)  Petition  Regarding  Contract  No.  1000;  (3)  ABC  Cigar  Company, 

North  Terminal  Facilities,  $90,000.00;  (4)  Resolution  Inviting  Bids 

for  Award  of  Insurance  Counter  Lease;  (5)  Resolution  Inviting  Bids 
for  Award  of  Baggage  Storage  Locker  Lease;  (6)  Resolution  Inviting 
Bids  for  Award  of  Shoeshine  Lease;  (7)  Rejection  of  Bids,  Airport 
Contract  No.  1161,  Remodeling  Fifth  Floor  Offices,  Central  Terminal 
Building,  $176,300.00;  (8)  Completion  of  Airport  Contract  No.  941, 

Improvements  to  Sewage  Pumping  Station  No.  1;  (9)  Ratification  of 

Additional  Services  Assignments,  San  Francisco  Airport  Architects; 

(10)  Modification  No.  25  to  Professional  Services  Agreement,  San 
Francisco  Airport  Architects;  (11)  Professional  Services  Agreement, 
Howard  A.  Friedman,  Special  Architectural  Consultant,  Modification 
No.  1 - Extension  of  Time;  (12)  Professional  Services  Agreement, 
Modification  No.  1,  Extension  of  Time,  Systems  Operations  Manual, 
Central  Heating  & Cooling  Plant;  (13)  Professional  Services  Agreement, 
Tracor  Sciences  & Systems,  Modification  to  Noise  Monitoring  System, 
Modification  No.  3,  Extension  of  Time  (No  cost) ; (14)  Modification 

No.  12  (Debit),  Airport  Contract  No.  925,  North  Terminal  Aprons  and 
Reconstruction  of  Taxiways  "S"  and  "SS",  $14,462.28;  (15)  Modification 

No.  13  (Credit),  Airport  Contract  No.  925,  North  Terminal  Aprons  and 
Reconstruction  of  Taxiways  "S"  and  "SS" , $1,605.00;  (16)  Modification 

No.  3 (Debit),  Airport  Contract  No.  960,  Road  Graphics,  $3,570.00; 
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(17)  Modification  No.  37,  (Debit),  Airport  Contract  No.  1000, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders,  Garage: 

Stage  IV  - Superstructure  Addition,  $24,423.00;  (18)  Modification 

No.  39  (Debit),  Airport  Contract  No.  1000,  Ratifying  Action  of 
Director  of  Airports  on  Change  Orders , Garage : Stage  IV  - Super- 
structure Addition,  $20,446.00;  (19)  Modification  No.  4 (Debit), 

Airport  Contract  No.  1006,  Ratifying  Action  of  Director  of  Airports 
on  Change  Orders,  North  Terminal  Complex  - Graphics,  $11,937.00; 

(20)  Modification  No.  3 (Debit),  Airport  Contract  No.  1122,  Industrial 
Wastewater  Collection  System,  Phase  II,  $2,880.00;  (21)  Federal 

Aviation  Administration,  Install  REIL's  at  Runways  1R,  1L  and  10R,  ' 

$17,000.00;  (22)  Revocable  License  Agreement  Between  Standard  Oil  of 

California  and  Japan  Air  Lines  Co.,  Ltd.;  (23)  Trans  World  Airlines, 
Plot  3 - Improvement  to  Ground  Vehicle  Service  Area,  $94,000.00; 

(24)  Tenant  Improvement;  United  Airlines  Maintenance  Operations 
Center,  Demolition  of  Old  Cafeteria  Building,  $10,000.00;  (25)  Final 

Payment  - Professional  Services  Agreement,  Touche  Ross  and  Company; 

(26)  Modification  No.  38  (Debit),  Airport  Contract  No.  1000,  Garage: 
Stage  IV  - Superstructure  Addition,  $42,382.00. 

Additionally,  Reports  from  the  Director  of  Airports  will  be  made 
on  the  following  items:  (A)  Public  Parking  Facilities  - Touche  Ross 
Report  and  Staff  Comments;  (B)  San  Francisco  Airports  Commission 
Affirmative  Action  Policy  for  Contractual  Services;  (C)  Amendment  of 
Rules  & Regulations  to  Limit  Signs  on  Solicitation  Booths;  (D)  Holiday 
Traffic;  (E)  Follow-up  on  Use  of  Chlorine  at  the  Airport;  (F)  Permanent 
Use  of  Contract  Guards  at  Security  Outposts. 

The  public  is  invited  to  attend. 


Eric  Craven 

Secretary  to  the  Airports  Commission 
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Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


CALENDAR 


NOVEMBER  7 , 1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Adoption  of  Minutes 

5.  Calendar  Items 

6.  Director's  Reports 

A.  Public  Parking  Facilities  - Touche  Ross  Report 
and  staff  comments. 

B.  Affirmative  Action  Policy  for  Contractual  Services. 

C.  Amendment  of  Rules  and  Regulations  to  Limit  Signs 
on  Solicitation  Booths. 

D.  Holiday  Traffic. 

E.  Follow-up  on  Use  of  Chlorine  at  the  Airport. 

F.  Permanent  Use  of  Contract  Guards  at  Security 
Outposts . 

7.  Introduction  of  New  Business  by  Commissioners. 

8.  Executive  Session 

9.  Adjournment. 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Resolution  Approving  Professional  Services  Agreement  - 
(Hotel/Motel  Advertising  Service) . 


This  agreement  covers  professional  services  in  connec- 
tion with  the  hotel/motel  advertising  service  at  San 
Francisco  International  Airport  for  a five  year  term 
with  provision  for  a five  year  extension  at  the 
Commission's  option  if  both  parties  agree  on  terms 
and  conditions.  Necessary  equipment  is  to  be  installed, 
operated  and  maintained  by  the  party  entering  into  the 
agreement  in  return  for  50%  of  the  gross  revenue. 


(2)  Petition  Regarding  Contract  No.  1000 

This  item  concerns  a petition  for  a public  hearing  by 
the  Airports  Commission  to  review  the  decision  by  the 
Engineer  to  authorize  a substitute  compression  seal 
to  be  installed  in  Contract  No.  1000. 

This  item  strictly  concerns  itself  with  the  question 
of  whether  Petitioners  are  entitled  to  a public 
hearing  before  the  Airports  Commission  on  their  petition. 


(3)  ABC  Cigar  Company,  North  Terminal  Facilities,  $90,000.00. 

Resolution  approving  the  final  plans  and  specifications  submitted 
by  ABC  Cigar  Company  showing  the  Newsstand/Bookstore  and  the  Gift/ 
Sundries  shop  in  the  North  Terminal.  This  project  consists  of 
completing  and  furnishing  tenant  spaces  in  the  North  Terminal 
which  have  been  allocated  for  these  concessions. 

The  work  will  be  done  by  ABC  Cigar  Company  at  its  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  is  $90,000.1 

This  project  is  a tenant  improvement  to  facilities  being  construct* 
under  the  Airport  Expansion  Program. 


(4)  Resolution  Inviting  Bids  for  Award  of  Insurance 
Counter  Lease. 


The  successful  bidder  will  operate  the  insurance 
counter  in  the  Airport's  North,  Central  and  South 
Terminals  for  a term  of  five  years  with  an  extension, 
at  City's  option,  of  three  years.  The  bid  item  is 
the  annual  dollar  amount  to  be  paid  to  the  City  with 
the  minimum  acceptable  bid  figure  being  $35,000  per 
year. 
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(5) 


Resolution  Inviting  Bids  for  Award  of  Baggage  Storage 
Locker  Lease. 

The  successful  bidder  will  provide  and  operate  the 
baggage  storage  lockers  in  the  Airport's  North, 
Central  and  South  Terminals  for  a term  of  five  years 
with  an  extension,  at  City's  option,  of  five  years. 
The  bid  item  is  the  percentage  of  gross  monthly 
receipts  payable  to  the  City  with  the  minimum  accept- 
able bid  figure  being  50%. 


(6 ) Resolution  Inviting  Bids  for  Award  of  Shoeshine  Lease. 

The  successful  bidder  will  operate  the  shoeshine  stands 
in  the  Airport's  North,  Central  and  South  Terminals  for 
a term  of  one  year,  with  provision  for  two  extensions,  at 
City's  option,  of  two  years  each.  The  bid  item  is  the 
annual  dollar  amount  to  be  paid  to  the  City  with  the  mini- 
mum acceptable  bid  being  $8,000  per  year. 


(7)  Rejection  of  Bids,  Airport  Contract  No.  1161, 

Remodeling  Fifth  Floor  Offices,  Central  Terminal 
Building,  $176,300.00. 

Resolution  rejecting  all  bids  for  Contract  No.  1161,  Remodel- 
ing Fifth  Floor  Offices  - Central  Terminal. 

The  purpose  of  this  contract  was  to  relocate  the  Accounting 
Department  to  the  vacated  FAA  area  at  the  southeast  corner 
of  the  fifth  floor,  so  that  the  office  space  will  be  made 
available  to  house  the  Personnel  and  Permits  Office,  presently 
occupying  area  on  the  fifth  floor.  The  space  to  be  vacated 
by  the  Personnel  and  Permits  Office  was  scheduled  to  be  occupied 
by  the  City  Attorney's  Airport  legal  staff. 

Four  bids  were  received  October  5,  1978  as  follows: 


1. 

Leon  Carlen 

$176,300.00 

2. 

J.M.  Construction 

178,980.00 

3. 

Peterson  and  Rathbun 

214,900.00 

4. 

James  Marsh  Company 

226,000.00 

This  work  is  not  part  of  the  Modernization  Program. 
The  engineer's  estimate  for  the  work  was  $150,000.00 


Page  2,  November  7,  1978 


. 

. 


(8)  Completion  of  Airport  Contract  No.  941 , 

Improvements  to  Sewage  Pumping  Station  No.  1. 

Resolution  accepting  the  work  under  Airport  Contract 
No.  941,  Improvements  to  Sewage  Pumping  Station  No.  1 
as  satisfactorily  completed;  extending  the  completion 
date  from  March  7 , 1978  to  September  29,  1978;  and 
approving  final  payment  in  the  amount  of  $6,867.10  in 
favor  of  the  contractor,  W.  R.  Thomason,  Inc.,  P.  O. 
Box  2249,  Martinez,  CA  94553. 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Final  amount  of  contract 
Performance  time  of  contract: 
Original 
As  Modified 

Effective  date  of  contract 
Original  completion  date 
Modified  completion  date 


$47,900.00 

1,646.00 

$49,546.00 

135  calendar  days 
341  calendar  days 
October  24,  1978 
March  7,  1978 
September  29,  1978 


Not  part  of  Airport  Expansion  Program. 


(9 )  Ratification  of  Additional  Services  Assignments, 

San  Francisco  Airport  Architects" 

Resolution  ratifying  the  action  of  the  Director  of  Airports 
acting  in  accordance  with  Airports  Resolution  No.  70-0044 
to  make  various  assignments  to  the  San  Francisco  Airport 
Architects  under  the  "Additional  Services"  section  of  their 
basic  agreement  with  the  City.  No  additional  funds  are  re- 
quired as  money  has  been  allocated  from  time  to  time  in  their 
contract  for  this  specific  purpose.  The  period  covered  for 
these  assignments  is  from  May,  1978  through  August,  1978. 


(10)  Modification  No.  25  to  Professional  Services  Agreement, 

San  Francisco  Airport  Architects,  $100,000.00. 

Resolution  approving  Modification  No.  25  to  Professional 
Services  Agreement  with  the  San  Francisco  Airport 
Architects  and  requesting  the  Controller's  certification 
of  said  modification  in  the  total  amount  of  $100,000.00. 

This  modification  will  replenish  the  "Additional  Services 
and  Reimbursable  Expenses  Account"  in  anticipation  of 
further  services  required  on  continuing  construction 
contracts  and  new  contracts  such  as  the  FAA  Control  Tower. 

Part  of  Expansion  Program. 
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(11)  Professional  Services  Agreement/  Howard  A.  Friedman , 


Special  Architectural  Consultant 

, Modification  No.  1 - 

Extension  of  Time. 

Resolution  approving  Modification  No.  1 to  Professional 
Services  Agreement  between  City  and  Howard  A.  Friedman 
& Associates  extending  time  of  completion  of  contract 
to  June  30,  1979,  at  no  additional  cost  to  City. 

Original  amount  of  contract 
Modification  No.  1 
(Extension  of  time) 
Revised  amount  of  contract 
Original  completion  date 
Revised  completion  date 

$25,500.00 

no  cost 
$25,500.00 
June  30,  1978 
June  30,  1979 

Part  of  Expansion  Program. 

Professional  Services  Agreement, 

Modification  No.  1, 

Extension  of  Time/  Systems  Operations  Manual/ 
Central  Heating  & Cooling  Plant. 


Resolution  approving  Modification  No.  1,  extending  the 
completion  date  of  the  Professional  Services  Agreement 
with  Gayner  Engineers,  Inc.  from  August  17,  1978  to 
December  15,  1978  at  no  additional  cost  to  the  City. 


Original  amount  of  agreement 
Modification  No.  1 (Time  Extension) 
Revised  amount  of  agreement 
Original  completion  date 
Modified  completion  date 


$50,000.00 
no  cost 
$50,000.00 
August  17,  1978 
December  15,  1978 


(13)  Professional  Services  Agreement,  Tracor  Sciences  & Systems, 
Modification  to  Noise  Monitoring  System,  Modification  No.  3, 
Extension  of  Time  (No  Cost) . 


Resolution  extending  the  time  of  completion  of  all  work  to 
December  31,  1978  in  order  to  allow  additional  time  to  con- 
firm satisfactory  operation  of  the  modifications  and  changes 
made  to  the  system.  All  of  the  modifications  to  the  system, 
including  the  revised  software  package,  have  been  installed 
and  are  operating.  No  cost  to  the  City. 


Original  amount  of  contract 
Modification  No.  1 (Waiver  of  Insurance) 
Modification  No.  2 (Extension  of  time) 
Modification  No.  3 (Extension  of  time) 
Revised  amount  of  contract 
Original  completion  date 
Revised  completion  date 

Part  of  Expansion  Program. 


$41,650.00 
No  cost 
No  cost 
No  cost 
$41,650.00 
November  7,  1977 
December  31,  1978 


Page  4,  November  7,  1978 


■ 

. 


(14)  Modification  No.  12  (Debit) , Airport  Contract  No.  925, 
North  Terminal  Aprons  and  Reconstruction  of  Taxiways 
"S"  and  "SS",  $14,462.28. 

Resolution  approving  and  ratifying  the  action  of  the 
Director  of  Airports  in  approving  Change  Orders  No. 
925-22  and  No.  925-23  in  accordance  with  Airports 
Commission  Resolution  No.  70-0044  and  requesting 
Controller's  certification  of  Debit  Modification  No. 

12  in  the  amount  of  $14,462.28.  The  contractor  for 
the  work  is  Piombo  Corporation. 

This  modification  consists  of  relocating  a 2"  gas 
riser  and  installing  a gas  meter  pad  and  guard  post 
to  meet  P.G.  & E.  requirements.  The  work  also  requires 
modifying  an  existing  water  meter  vault  near  Cargo 
Building  No.  7 and  blast  fence  foundation  to  accommo- 
date field  conditions. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Modification  No.  12  (Debit) 
Revised  amount  of  contract 


$8,131,587.00 

158,346.14 

14,426.28 

$8,304,395.42 


This  contract  is  part  of  Federal  Aviation  Administration 
ADAP  Project  No.  6-06-0221-08. 


(15)  Modification  No.  13  (Credit),  Airport  Contract  No.  925, 

North  Terminal  Aprons  and  Reconstruction  of  Taxiways 
"S"  and  "SS",  $1,605.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  Nos.  925-24,  925-25, 
925-26,  and  925-27  in  accordance  with  Airports  Commission 
Resolution  No.  70-0044;  extending  the  contract  completion  date 
from  September  19,  1978  to  February  4,  1979;  and  requesting 
Controller's  certification  of  Credit  Modification  No.  13  in  the 
amount  of  $1,605.00.  The  contractor  for  the  work  is  Piombo 
Corporation. 

This  modification  consists  of  doing  miscellaneous  drainage  and 
electrical  work;  deleting  Phase  V work  and  work  required  for 
an  interim  employees'  parking  lot;  and  adding  paving  work  for 
the  extension  of  Taxiway  "A"  to  alleviate  an  unsafe  field 
condition. 


Original  amount  of  contract 
Previous  Modifications  (Debits) 
Modification  No.  13  (Credit) 
Revised  amount  of  contract 
Original  contract  completion  date 
Modified  contract  completion  date 


$8,131,587.00 
172,808.42 
(1,605.00) 
$8,302,790.42 
September  19,  1978 
February  4,  1979 


This  contract  is  part  of  Federal  Aviation  Administraction  ADAP 
Project  No.  6-06-0221-08. 


Page  5,  November  7,  1978 


. 


■ 


(16)  Modification  No.  3 (Debit) / Airport  Contract  No.  960 , 
Road  Graphics , $3,570.00. 

Resolution  approving  and  ratifying  the  action  of  the 
Director  of  Airports  in  approving  Change  Orders  No. 
960-9  and  No.  960-9  in  accordance  with  Airports 
Commission  Resolution  No.  70-0044  and  requesting 
Controller's  certification  of  Debit  Modification  No. 

3 in  the  amount  of  $3,570.00.  The  contractor  for 
this  work  is  Rosendin  Electric,  Inc. 


This  modification  consists  of  adding  "Sam  Trans"  to 
the  text  of  "Greyhound  Bus”  signs  to  designate  bus 
stops;  deleting  installation  of  13  signs  and  removal 
of  nine  existing  signs  due  to  delays  in  construction 
of  the  Parking  Garage;  and  rotating  Type  "G"  & "H" 
Signs  to  the  opposite  side  of  the  posts  from  the  curb- 
ing to  prevent  damage  to  the  signs. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Modification  No.  3 (Debit) 
Revised  amount  of  contract 


$883,600.00 

17,539.00 

3,570.00 

$904,709.00 


This  contract  is  part  of  Airport  Expansion  Program. 


(17)  Modification  No.  37,  (Debit),  Airport  Contract  No.  1000, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Garage:  Stage  IV  - Superstructure  Addition,  $24,423.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  92  through  97,  and 
requesting  the  Controller's  certification  of  Modification  No. 
37  to  Airport  Contract  No.  1000,  in  the  total  amount  of 
$24,423.00. 


The  Contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  consists  of  changing  finish  on  PA  system  speaker 
baffles,  revises  Central  Plant  toilet  room  accessories, 
furnishes  one  toll  booth,  adds  a waterstop  in  utility  tunnel 
at  O-Line,  revises  the  elevator  cab  control  panel  plaques 
and  revises  traffic  and  parking  equipment. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  37  consisting  of 
the  following  Change  Orders: 

No.  92,  $ 276.00  (Debit) 

No.  93,  659.00  (Debit) 

No.  94,  4,914.00  (Debit) 

No.  95,  236.00  (Debit) 

No.  96,  2,427.00  (Debit) 

No.  97,  15,911.00  (Debit) 

Revised  amount  of  contract 


$50,414,395.00 

1,323,903.00 

$51,738,298.00 


24,423.00 

$51,762,721.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(18)  Modification  No.  39  (Debit) , Airport  Contract  No.  1000/ 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 

Garage;  Stage  IV  - Superstructure  Addition  $20,446.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  98  thru  102  and  104,  and 
requesting  the  Controller's  certification  of  Modification  No. 

39  to  Airport  Contract  No.  1000,  in  the  total  amount  of  $20,446.00. 


The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  consists  of  surface  mounting  the  hall  position  indicator 
for  the  service  elevator  at  Stair  No.  2.1;  revising  Central  Plant 
Mezzanine  Control  Room  window  wall  and  room  partitions;  adding 
an  S 6 x 12.5  core  grating  platform  support  beam;  revising  the 


splices  in  splice  boxes  No.  2,  3,  ■ 
over  the  Segment  2 main  power  room 
the  valve  tags. 

Original  amount  of  contract 
Previous  Modifications  (Debits) 
Revised  amount  of  contract  to  date 
Modification  No.  39  consisting  of 
the  following  Change  Orders: 


No. 

98, 

$ 274.00 

(Debit) 

No. 

99, 

4,570.00 

(Debit) 

No. 

100, 

2,325.00 

(Debit) 

No. 

101, 

8,362.00 

(Debit) 

No. 

102, 

4,915.00 

(Debit) 

No. 

104 

no  cost 

Revised  amount  of  contract 


l and  9;  installing  a sealant 
expansion  joint;  and  revising 


$50,414,395.00 

1,390.708.00 

$51,805,103.00 


20,446.00 

$51,825,549.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(19)  Modification  No.  4 (Debit),  Airport  Contract  No.  1006, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 

North  Terminal  Complex  - Graphics,  $11,937.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Order  No.  1,  and  requesting  the 
Controller's  certification  of  Modification  No.  4 to  Airport 
Contract  No.  1006,  in  the  total  amount  of  $11,937.00 


The  Contractor  for  this  project  is  QRS  Corporation. 


This  modification  consists  of  revising  graphics  panels  and 
providing  additional  graphics  panels  in  North  Terminal  Complex. 


Original  amount  of  contract 
Modification  No.  1 (Debit) 
Modifications  No.  2 and  3 (Extension 
Revised  amount  of  contract  to  date 
Modification  No.  4 (Debit) 

Revised  amount  of  contract 


$375,452.00 
24,930.30 
of  Time)  -0- 

$400,382.30 

11,937.00 

$412,319.30 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(20)  Modification  No.  3 (Debit) / Airport  Contract  No.  1122, 

Industrial  Wastewater  Collection  System,  Phase  II , $2,880.00 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Order  No.  1122-4  in  accord- 
ance with  Airports  Commission  Resolution  No.  70-0044  and  re- 
questing the  Controller's  certification  of  Debit  Modification 
No.  3 in  the  amount  of  $2,880.00.  The  contractor  for  this 
work  is  the  Piombo  Corporation. 

This  modification  provides  for  additional  length  of  steel 
casings  for  two  industrial  wastewater  mains  located  within 
United  Airlines  lease  area  to  accommodate  field  conditions. 

Original  amount  of  contract  $890,919.00 

Modification  No.  1 and  2 (Debit)  26,976.56 

Modification  No.  3 (Debit)  2,880.00 

Revised  amount  of  contract  $920,775.56 

This  contract  is  not  part  of  the  Airport  Expansion  Program. 


(21)  Federal  Aviation  Administration,  Install  REIL's  at 
Runways  1R,  1L  and  10R,  $17,000. 

Resolution  approving  the  final  plans  and  specifications 
submitted  by  the  Federal  Aviation  Administration  showing 
installation  of  Runway  End  Identification  Lights  (REIL) 
for  Runways  1R,  1L,  and  10R.  The  project  consists  of  in- 
stalling lights  on  the  Runway  1R  REIL  pad  which  was  con- 
structed last  year,  and  constructing  two  new  complete 
REIL  installations,  one  for  the  end  of  Runway  1L  and  the 
other  for  the  end  of  Runway  10R. 

The  work  will  be  done  by  the  Federal  Aviation  Administration 
at  its  own  and  sole  expense  and  without  rental  credit.  The 
operation  and  maintenance  of  the  REIL's  will  be  by  the  FAA . 

The  estimated  cost  for  this  project  is  $17,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(22)  Revocable  License  Agreement  Between  Standard  Oil  of 
California  and  Japan  Air  Lines  Co. , Ltd. 

Resolution  consenting  to  Revocable  License  Agreement  be- 
tween Standard  Oil  Company  of  California  ("Standard")  and 
Japan  Air  Lines  Co.,  Ltd.  ("JAL"),  providing  for  JAL ' s 
use  of  a portion  of  Plot  8 for  employee  parking,  subject 
to  all  terms  and  conditions  of  the  Master  Lease  of  that 
parcel  between  the  City  and  Standard. 
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(23)  Trans  World  Airlines,  Plot  3 - Improvement  to  Ground 
Vehicle  Service  Area,  $94,000.00. 

Resolution  approving  the  final  plans  and  specifications 
submitted  by  TWA  showing  improvements  to  the  ground  vehicle 
service  area  at  Plot  3.  The  work  consists  of  installing 
two  gasoline  and  one  kerosene  underground  storage  tanks? 
constructing  concrete  pads  for  washing,  servicing,  and 
fueling  vehicles;  and  paving  the  remainder  of  the  service 
area  with  asphalt  to  replace  the  present  deteriorated 
pavement. 

The  work  will  be  done  by  TWA  at  its  own  and  sole  expense 
and  without  rental  credit.  The  estimated  cost  is  $94,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(24)  Tenant  Improvement:  United  Airlines  Maintenance  Operations 

Center,  Demolition  of  Old  Cafeteria  Building,  $10,000.00. 

Resolution  approving  demolition  of  Building  No.  B-21,  Old 
Cafeteria  Building,  at  the  United  Airlines  Maintenance 
Operations  Center.  This  building  has  been  vacant  since 
United  moved  its  cafeteria  into  Building  15W,  and  is  of 
no  further  use  to  United  Airlines.  The  site  will  be  paved 
for  outdoor  storage  of  ground  support  equipment. 

The  work  will  be  done  by  United  Airlines  at  their  own  and 
sole  expense  and  without  rental  credit.  The  estimated  cost 
is  $10,000. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 


(25)  Final  Payment  - Professional  Services  Agreement, 

Touche  Ross  and  Company. 

Resolution  accepting  work  performed  under  Professional 
Services  Agreement  authorized  by  Commission  Resolution 
No.  78-0138,  dated  May  17,  1978,  and  approving  final  pay- 
ment of  $16,772.00  to  Touche  Ross  and  Company. 


(26)  Modification  No.  38  (Debit),  Airport  Contract  No.  1000, 
Garage:  Stage  IV  - Superstructure  Addition,  $42,382.00. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  38  to  Airport  Contract 
No.  1000,  in  the  total  amount  of  $42,382.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 


This  work  modifies  the  fuel  oil  pumps  schematic  diagrams 
and  related  wiring  to  accommodate  additional  fuel  tanks 
being  provided  for  under  Contract  1141  and  provides  for  an 
operational  fuel  oil  control  system. 


Original  amount  of  contract 
Previous  modifications 
Revised  amount  of  contract  to 
Modification  No.  38  (Debit) 
Revised  amount  of  contract 


$50,414,395.00 
1,348,325.00 
date  $51,762,721.00 

42,382.00 
$51,805,103.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


Page  9 , November  7,  1978 


. 

. 


SAN  FRANCISCO 
AIRPORTS  COMMISSION 


NOV  1 7 1978 


DOCUMENTS  DEPT. 
8.F.  PUJLIC  L.3RARY 


CALENDAR 
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2:30  P.M. 

Room  282  - City  Hall 


City  and  County  of  San  Francisco 


GEORGE  R.  MOSCONE,  MAYOR 


COMMISSIONERS 

RUTH  S.  KADISH 
President 

MORRIS  BERNSTEIN 
Vice-President 
WILLIAM  K.  COBLENTZ 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 


OF  THE 

AIRPORTS  COMMISSION 
November  21,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Adoption  of  Minutes 

5.  Calendar  Items  (see  attached  pages) 

6.  Director's  Reports 

A.  Appointment  of  Affirmative  Action  Committee. 

B.  ABC  Presentation:  Revised  Renderings  of 

North  Terminal  Newspaper  and  Gift  Shop. 

C.  Report  on  AOCI  Meeting  Regarding  Impact  of 
Deregulation . 

D.  Retirement  Resolutions:  Richard  Rogers,  Plumber; 

Woodrow  Harper,  General  Laborer;  Stanley  Robson, 
Carpenter . 

7.  Communications 

A.  Transit  Link  Between  San  Francisco  International 
Airport  and  Southern  Pacific  Railway  Station. 

B.  FAA  Appreciation  of  Airport  Actions  to  Return 
Runway  1R  to  Service . 

8.  Introduction  of  New  Business  by  Commissioners. 

9.  Adjournment. 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Retirement  Resolution  for  Mike  Bagan 

Retirement  of  Mike  Bagan  from  Airport  Service  effective 
November  7,  1978. 


(2)  Reorganization:  Modernization  and  Replacement  Phase  of  the 

Terminal  Construction  Program. 

This  is  the  recommendation  of  the  Director  of  Airports  for  a 
reorganization  of  the  Program,  in  which  three  new  classifi- 
cations would  be  created:  (a)  Modernization  & Replacement 

Program  Administrator;  (b)  Chief  Project  Manager;  (c)  Project 
Manager . 

There  would  be  the  creation  of  a "Bureau  of  Airport  Terminal 
Construction".,  the  head  of  which  would  be  appointed  by  the 
Director. 

This  item  authorizes  the  Director  to  proceed  with  the  reorgani- 
zation plans  and  to  request  Civil  Service  to  study  the  responsi- 
bilities of  each  position  and  set  an  appropriate  salary  within 
the  applicable  salary  standardization  ordinance. 


(3)  Award  of  Contract  No.  1188,  Electrification  of  Exterior  Signs, 
North  Terminal  Complex,  $16,578.00. 

Resolution  awarding  Contract  No.  1188,  Electrification  of 
Exterior  Signs,  North  Terminal  Complex,  in  the  total  amount  of 
$16,578.00  to  Arrow  Electric  Company. 

The  work  consists  of  extending  electrical  branch  circuits  and 
establishing  new  branch  circuits  to  serve  existing  airside 
gate  identification  signs  and  exterior  lower  level  airline 
identification  signs  in  the  North  Terminal  Complex. 

Bid  received  on  November  9,  1978: 

1.  Arrow  Electric  Company  $16,578.00 

Construction  time  is  30  calendar  days. 

This  work  is  part  of  the  Expansion  Program. 
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(4 )  Bid  Call,  Airport  Contract  No.  1001 , 
Air  Traffic  Control  Tower. 


Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1001,  Air  Traffic  Control  Tower. 

The  program  provides  for  the  construction  of  a tower  at  the 
landscaped  plaza  of  the  central  open  space  of  the  Ground 
Transportation  Complex.  In  addition  to  the  FAA  Control  Cab 
located  at  the  top  of  the  tower,  the  structure  also  contains 
FAA  administrative  offices,  city  office  space,  utility  services, 
one  elevator,  two  stairways  and  the  provision  for  addition  of 
a future  elevator. 

This  work  is  a part  of  the  Airport  Expansion  Program. 

The  construction  time  is  600  days. 


(5 )  Bid  Call,  Airport  Contract  No.  1114, 

Landscaping  and  Street  Furniture  - North  Terminal. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1114,  Landscaping  and  Street  Furniture  - 
North  Terminal. 

The  purpose  of  this  contract  is  to  provide  planters,  plants, 
benches,  ash  urns,  trash  receptacles,  and  an  irrigation 
system  for  the  upper  and  lower  level  sidewalks  and  traffic 
islands  in  front  of  the  new  North  Terminal  similar  to  that 
provided  for  the  Central  and  South  Terminals. 

Construction  time  is  90  calendar  days. 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(6)  Bid  Call,  Airport  Contract  No.  1190, 

Miscellaneous  Coverings  North  Terminal,  "H"  & "I"  and  Connector. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1190,  Miscellaneous  Coverings  North  Terminal, 
"H"  & "I"  and  Connector. 

The  purpose  of  this  contract  is  to  provide  plastic  graphic  panels 
and  directory  holders  at  white  courtesy  phones,  plastic  covers 
at  fire  hose  cabinets  and  stainless  steel  and  plastic  covers  for 
utility  openings  in  precast  column  jackets  in  various  locations 
in  North  Terminal  and  Boarding  Area  "H"  & "I". 

Construction  time  is  60  calendar  days. 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(7)  Bid  Call,  Airport  Contract  No.  1191 / 

Exit  Stairway , North  Terminal,  Gate  68. 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1191,  Exit  Stairway  - North  Terminal 
Gate  68. 

The  purpose  of  this  contract  is  to  construct  a fire  exit  stair- 
way for  Gate  68  which  could  not  be  built  with  the  North  Terminal 
building  due  to  conflict  with  the  existing  cart  road. 

The  cart  road  is  now  scheduled  to  be  rerouted  at  the  beginning 
of  the  demolition  of  existing  Pier  "b"  and  the  space  for  the 
stairway  will  become  available.  The  stairway  at  Gate  68  will  be 
used  by  Air  California  for  loading  and  unloading  until  their 
Jetway  is  available. 

Construction  time  is  90  calendar  days. 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(8)  Rejection  of  Bid  for  Airport  Contract  No.  1171, 

Enclosure  for  Unassigned  Spaces,  Boarding  Areas  H & I. 

Resolution  rejecting  the  sole  bid  received  for  Contract  No.  1171, 
Enclosure  of  Unassigned  Spaces,  Boarding  Areas  H & I. 

The  purpose  of  this  contract  was  to  enclose  unassigned  spaces  in 
Boarding  Areas  H & I with  temporary  walls  constructed  of  metal 
studs  and  cement  plaster  for  safety  and  security  reasons. 

Bid  received  on  October  30,  1978. 

1.  J.M.  Construction  $93,590.00 

As  this  bid  is  far  in  excess  of  the  Engineer's  estimate  of 
$45,000,  it  is  recommended  that  the  bid  be  rejected. 


(9 )  Modification  No.  4 and  Completion  of  Airport  Contract  No.  960, 
Road  Graphics. 

Resolution  accepting  the  work  under  Airport  Contract  No.  960, 
Road  Graphics,  as  satisfactorily  completed;  approving  and  re- 
questing the  Controller's  certification  of  credit  Modification 
No.  4 in  the  amount  of  $91,463.87;  extending  the  completion 
date  for  Phase  I from  April  1,  1978  to  September  30,  1978  and 
Phase  II  from  August  15,  1978  to  September  30,  1978;  and  approv- 
ing final  payment  in  the  amount  of  $90,605.05  in  favor  of  the 
contractor,  Rosendin  Electric,  Inc.,  P.O.  Box  5061,  San  Jose, 

CA  95150. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Modification  No.  4 (Credit) 
Final  amount  of  contract 
Performance  time  of  contract 
Effective  date  of  contract 
Original  completion  date 
Actual  completion  date 


$883,600.00 
21,109.00 
91,463.87 
$831,245.13 
340  calendar  days 
December  5,  1977 
November  9,  1978 
October  5,  1978 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(10)  Modification  No.  40  (Debit),  Airport  Contract  No.  1000, 

Garage:  Stage  IV  - Superstructure  Addition , $168,746.00. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  40  to  Airport  Contract  No. 
1000/  in  the  total  debit  amount  of  $168/746.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  completes  specific  areas  in  Contract  1000  which 
are  essential  to  operating  the  North  Terminal  complex  prior 
to  the  terminal's  scheduled  opening  date. 

Original  amount  of  contract  $50,414,395.00 

Previous  Modifications  1,411,154.00 

Revised  amount  of  contract  to  date  $51,825,549.00 

Modification  No.  40  (Debit)  168,746.00 

Revised  amount  of  contract  $51,994,295.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(11)  Tenant  Improvement:  Air  California,  North  Terminal  Facilities, 

Ticket  Counter,  Passenger  Lounge,  and  Ramp  Facilities,  $180,000. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  Air  California  showing  their  North  Terminal  ticket 
counter,  boarding  area  passenger  lounge  and  ramp  facilities. 

The  work  consists  of  constructing,  finishing,  and  furnishing 
their  ticket  counter  in  the  lobby  and  their  passenger  lounge 
in  the  frontal  gateroom,  and  constructing  ramp  facilities, 
including  the  installation  of  passenger  loading  bridges. 

The  work  will  be  done  by  Air  California  at  its  own  and  sole 
expense  and  without  rental  credit.  The  estimated  cost  is 
$180,000.00. 

This  project  is  a tenant  improvement  to  facilities  constructed 
under  the  Airport  Expansion  Program. 


(12)  United  Airlines  Maintenance  Operations  Center, 

Improvements  to  Utility  Tunnel,  $90,000.00. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  United  Airlines  showing  proposed  improvements  to 
the  Utility  Tunnel  at  the  Maintenance  Operations  Center.  The 
work  consists  of  repairing,  and  sealing  cracks  in  the  tunnel 
walls;  cleaning  and  painting  all  exposed  metal  to  control 
corrosion;  and  installing  additional  sump  pumps  in  the  floor 
of  the  tunnel. 

The  work  will  be  done  by  United  Airlines  at  their  own  and 
sole  cost  and  without  rental  credit.  The  estimated  cost  is 
$90,000.00. 

This  project  is  not  part  of  the  Airport  Expansion  Program. 
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(13)  Resolution  Approving  Contracting  Out  for  Certain  Security 

Guard  Services  and  a Supplemental  Appropriation  Funding  Same. 

This  resolution  will  approve  going  out  to  contract  for 
Security  Guard  Services  to  man  the  Security  Check  Stations 
at  the  entry  points  to  the  Air  Operational  Area  and  funding 
in  the  amount  of  $230,902.00  to  cover  these  services  during 
the  period  of  February  1,  1979  thru  June  30,  1979.  Addi- 
tionally, this  resolution  will  approve  requesting  the  Board 
of  Supervisors'  approval,  which  is  required  under  Charter 
Section  300-1  (Proposition  "J"). 
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CALENDAR 

DECEMBER  5,  1978 

2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
GEORGE  R.  MOSCONE,  MAYOR 

COMMISSIONERS 

RUTH  S.  KADISH 
President 

MORRIS  BERNSTEIN 
Vice-President 
WILLIAM  K.  COBLENTZ 
DR.Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 

RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 

AND 

PUBLIC  HEARING 
OF  THE 

AIRPORTS  COMMISSION 


Tuesday,  December  5,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4.  Adoption  of  Minutes 

5.  Calendar  Items  (see  attached) 

6.  Director's  Reports 

A.  Modifications  to  Noise  Regulations 

B.  Report  on  Affirmative  Action  Committee 

C.  Report  by  Landscape  Architect  Regarding 

Landscaping  Around  Central  Tower. 

D.  Report  on  Parking  Situation  Over 

Thanksgiving  Weekend. 

E.  Suggested  Policy  Regarding  Tenant  Approval 

of  Construction  Projects 

F.  Presentation  About  FIRM  System. 

7.  Communications 

8.  Introduction  of  New  Business  by  Commissioners 

9.  Adjournment 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  Public  Hearing  on  1979-80  Airports  Commission  Budget  in 
the  proposed  amount  of  $76,519,337.00. 


(2)  Approval  of  1979  Budget,  Construction  Management  Consultants 

Resolution  approving  the  Budget  for  the  Construction  Manage- 
ment Consultants  (CMC) , a joint  venture  of  Sverdrup  & Parcel 
and  Associates,  Inc.  and  Stone,  Marraccini  & Patterson,  to 
provide  construction  management  and  design  review  services 
for  the  period  January  1,  1979  to  December  31,  1979,  in  the 
total  amount  of  $1,567,500.00. 

This  budget,  covering  the  5th  year  of  operations,  is  submitted 
in  accordance  with  Section  C.5(a)  Budget  of  the  basic  5-year 
professional  services  agreement  approved  by  the  Commission 
under  Resolution  74-0212  on  December  3,  1974. 

Part  of  Expansion  Program. 


(3)  Resolution  Approving  Professional  Services  Agreement  with 
Edgar,  Dunn  & Conover,  Inc. 

This  agreement  covers  consulting  services  regarding  manage- 
ment approaches  to  interrelated  business  problems  at  San 
Francisco  International  Airport.  The  term  of  the  agreement 
will  expire  June  30,  1979  and  the  total  payment  thereunder 
is  not  to  exceed  $6,500. 


(4 )  Resolution  Amending  Paragraph  7 of  Subsection  (N)  of 
Section  1.3.7  of  Airport  Rules  and  Regulations. 

Resolution  amending  paragraph  7 of  Subsection  (N)  of 
Section  1.3.7  of  Airport  Rules  and  Regulations,  so  as  to 
prohibit  persons  or  groups  engaged  in  religious,  charitable 
or  political  activities  from  displaying  any  sign  on  assigned 
booths  other  than  a sign,  not  exceeding  6 inches  in  height 
and  24  inches  in  length,  identifying  the  person  or  group 
located  in  the  booth. 
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(5)  Rejection  of  Bid  for  Airport  Contract  No.  1149 , 

Relocation  and  Installation  of  Taxiway  Guidance  Signs. 

Resolution  rejecting  the  sole  bid  received  for  Contract  No. 
1149 , Relocation  and  Installation  of  Taxiway  Guidance  Signs 
and  authorizing  readvertisement  for  new  bids  under  a re- 
vised and  reduced  scope  of  work. 

The  purpose  of  this  contract  was  to  provide  improved  guid- 
ance to  taxiing  aircraft. 

Bid  received  on  October  20,  1978: 

1.  Coast  Electric  Company  $73,660.00 

As  this  bid  is  36%  above  the  Engineer's  estimate  of 
$54,100.00,  it  is  recommended  that  the  bid  be  rejected. 


(6 )  Approval  of  Claims  Settlement,  $2,070.18. 

Resolution  requesting  approval  of  Claims  Settlement  for 
Property  Damage  during  the  month  of  October,  1978. 


(7)  Revision  of  Valet  Parking  Operations  and  Rates 

Resolution  authorizing  relocation  of  valet  parking  opera- 
tion to  an  area  inside  the  fourth  level  of  the  parking 
garage  and  increasing  the  valet  parking  rates  from  $4.00 
per  vehicle  to  $8.00  per  vehicle. 


Page  2,  December  5,  1978 


(8)  Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 
Modification  No.  11  (Debit),  Airport  Contract  No.  1015 , 
Garage:  Stage  V - Final  Modifications,  $4,450.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  22  thru  31  and  re- 
questing the  Controller's  certification  of  Modification  No. 

11  to  Airport  Contract  No.  1015,  in  the  total  amount  of 
$4,450.00. 

Contractor  for  this  work  is  Titan  Pacific  Construction 
Corporation. 

This  modification  labels  traffic  conduits,  calls  for  water- 
proof gypsum  board  in  the  temporary  stairs,  repairs,  garage 
exhaust  fans,  deletes  fire  alarm  work  and  fire  damper  moni- 
tors from  the  contract,  relocates  electrical  receptacles, 
provides  sidewall  sprinklers  in  core  equipment  rooms,  relo- 
cates fire  department  valves  to  the  fifth  level,  authorizes 
the  structural  work  to  relocate  a water  main,  and  installs 
two  conduits  erroneously  shown  on  the  drawings  as  existing. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 
Revised  amount  of  contract  to  date 


Modification  No.  11  consisting  of 
the  following  change  orders : 

No.  22,  $ 847.00  (Debit) 

No.  23,  462.00  (Debit) 

No.  24,  5,425.00  (Debit) 

No.  25,  (700.00) (Credit) 

No.  26,  (13,381.00)  (Credit) 

No.  27,  1,219.00  (Debit) 

No.  28,  568.00  (Debit) 

No.  29,  4,565.00  (Debit) 

No.  30,  3,920.00  (Debit) 

No.  31,  1,525.00  (Debit) 

Revised  amount  of  contract 


$13,925,744.00 

199,637.08 

$14,125,381.08 


4,450.00 

$14,129,831.08 


This  contract  is  part  of  the  Airport  Expansion  Program. 
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(9 ) Modification  No.  2 and  Completion  of  Airport  Contract 
No.  1125,  Sludge  Beds  at  Water  Quality  Control  Plant. 

Resolution  accepting  the  work  under  Airport  Contract  No. 
1125,  Sludge  Beds  at  Water  Quality  Control  Plant,  as 
satisfactorily  completed;  approving  and  requesting  the 
Controller's  certification  of  credit  Modification  No.  2 in 
the  amount  of  $8,621.17;  extending  the  completion  date  from 
November  3,  1978  to  November  8,  1978;  and  approving  final 
payment  in  the  amount  of  $42,708.52  in  favor  of  the  Con- 
tractor, E.  Mitchell,  Inc.,  993  Tennessee  Street,  San 
Francisco,  CA  94107. 

Original  amount  of  contract 
Modification  No.  1 (No  change 
Modification  No.  2 (Credit) 

Final  amount  of  contract 
Performance  time  of  contract: 

Original 
As  Modified 

Effective  date  of  contract 
Original  completion  date 
Modified  completion  date 

This  contract  is  not  part  of  the  Airport  Expansion  Program. 


$246,886.65 
in  cost)  -0- 

8,621.17 

$238,265.48 

180  calendar  days 
185  calendar  days 
May  8,  1978 
November  3,  1978 
November  8,  1978 


(10)  Approval  of  Preliminary  Plans,  Contract  No.  1100, 

Boarding  Area  "E". 

Resolution  approving  the  preliminary  plans  submitted  by 
San  Francisco  Airport  Architects  for  Contract  No.  1100, 
Boarding  Area  "E",  part  of  the  Airport  Expansion  Program. 
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* CALENDAR 

ig  DECEMBER  19,  1978 

2:30  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 
DIANNE  FEINSTEIN,  MAYOR 


COMMISSIONERS 

RUTH  S.  KADISH 
President 

MORRIS  BERNSTEIN 
Vice-President 
WILLIAM  K.  COBLENTZ 
DR.  Z.  L.  GOOSBY 
J.  EDWARD  FLEISHELL 


RICHARD  R.  HEATH 

Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


MEETING 
OF  THE 

AIRPORTS  COMMISSION 
Tuesday,  December  19,  1978 


ORDER  OF  BUSINESS 


1.  Call  to  Order 

2.  Roll  Call 

3.  Pledge  of  Allegiance 

4 . Adoption  of  Minutes 

5.  Calendar  Items  (see  attached) 

6.  Director's  Reports 

A.  Report  on  Washington,  D.C.  AOCI  Meeting 

B.  Selection  of  Architects  for  Small  Projects 

C.  Presentation  about  FIRM  System 

7.  Communications 

8.  Introduction  to  New  Business  by  Commissioners 

9.  Adjournment 


CALENDAR  ITEMS 


THE  FOLLOWING  MATTERS  BEFORE  THE  AIRPORTS  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  BY  THE  DIRECTOR  OF  AIRPORTS: 


(1)  1979-80  Airports  Commission  Budget. 


(2)  Interim  Policy  on  New  Carriers. 

Interim  policy  to  deal  with  new  air  carriers  who  may  request 
permission  to  utilize  the  Airport. 

The  policy  will  hold  the  line  on  increased  operations  until 
the  Joint  Land  Use  Study  has  produced  an  Airport  Operations  Plan. 


(3)  Eastern  Airlines 

Recommendation  for  the  acceptance  of  Landing  Fees  Agreement, 
and  approval  of  operations. 


(4 )  Western-Continental  Merger 

Western  Airlines  and  Continental  Airlines  request  the  support 
of  the  Airports  Commission  in  CAB  proceedings  dealing  with  the 
proposed  merger  of  the  two  airlines. 


(5)  Pan-Am/National  Merger 

Pan  American  Airlines  and  National  Airlines  request  the  support 
of  the  Airports  Commission  in  CAB  proceedings  dealing  with  the 
proposed  merger  of  the  two  airlines. 


(6)  Policy  on  Tenant  Approval  of  Design 

Resolution  establishing  a policy  of  a two-week  limit  on  tenant 
review  of  terminal  design  drawings. 


(7)  Approval  of  1979  Budget,  San  Francisco  Airport  Architects, 

Master  Architect  Services. 

Resolution  approving  the  1979  Budget  for  San  Francisco  Airport 
Architects  under  Modification  No.  1 to  the  agreement  to  provide 
continuing  master  architect  services.  The  remaining  unexpended 
balance  of  approximately  $90,000.00  from  the  1978  Budget  will 
be  carried  over  to  fund  services  for  calendar  year  1979. 

Approval  of  the  budget  is  required  annually  by  Commission  in 
accordance  with  Section  C(3)  of  the  Agreement  otherwise  contract 
shall  be  terminated  automatically. 

In  addition.  Modification  No.  1 will  extend  the  completion  date 
of  the  "Master  Plan  Brochure"  from  6 months  to  12  months  after 
the  original  effective  date  of  the  agreement. 

Part  of  the  Expansion  Program. 


Page  1,  December  19,  1978 


(8)  Professional  Services  Contract,  $21,150.00, 

Valuation  Counselors/  Inc. 

Resolution  approving  a professional  services  agreement 
with  Valuation  Counselors,  Inc.  to  provide  a certified 
appraisal  report  of  the  properties  of  the  San  Francisco 
International  Airport  as  of  June  30,  1978  at  a cost  not 
to  exceed  $21,150.00. 

A property  appraisal  is  required  by  Charter  every  five 
years.  The  last  appraisal  was  performed  in  fiscal  year 
1973-74. 


(9)  Completion  of  Professional  Services  Agreement, 

John  F.  Brown  Company. 

Resolution  accepting  work  performed  under  Professional 
Services  Agreement  with  John  F.  Brown  Co.  as  satisfactorily 
completed,  approves  a credit  modification  of  $2,300.36  and 
final  payment  of  $814.14. 


(10)  Resolution  Approving  Bid  Call  for  Six  Concession  Agreements 
For  Automobile  Rental  Services. 

The  successful  bidders  on  these  six  agreements  will  pay  the 
greater  of  either  a minimum  annual  guarantee  or  ten  percent 
of  gross  revenues.  The  bid  item  is  the  present  value  of  the 
minimum  annual  guarantee  for  each  year  of  the  five  year  term. 
There  is  provision  for  one  extension  of  five  years  at  the  sole 
option  of  the  Commission.  All  six  automobile  rental  operators 
will  be  provided  counters  and  operating  areas  under  separate 
Space  or  Use  Permits. 


(11)  Award  of  Contract  No.  1190,  Miscellaneous  Coverings, 

North  Terminal,  "H"  & "I"  and  Connector,  $10,683.00. 

Resolution  awarding  Contract  No.  1190,  Miscellaneous  Coverings 
North  Terminal,  "H"  & "I"  and  Connector,  in  the  total  amount  of 
$10,683.00  to  Thomas-Swan  Signs. 

The  work  consists  of  providing  plastic  graphic  panels  and  direc- 
tory holders  at  white  courtesy  phones,  plastic  covers  at  fire 
hose  cabinets  and  stainless  steel  and  plastic  covers  for  utility 
openings  in  precast  column  jackets  in  various  locations  in  North 
Terminal  and  Boarding  Area  "H"  & "I"  and  Connector. 

Bids  received  on  December  7,  1978: 

Pan  Ad  Associates 
Thomas-Swan  Signs 

Construction  time  is  60  calendar  days. 

This  work  is  part  of  the  Airport  Expansion  Program. 


$12,490.00 

$10,683.00 
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(12)  Modification  No.  3 (Debit) , Airport  Contract  No.  650D, 

Ratifying  Action  of  Director  of  Airports  on  Change  Orders, 

North  Terminal  Interior  Design  Elements,  $22,824.00. 

Resolution  approving  and  ratifying  the  action  of  the  Director 
of  Airports  in  approving  Change  Orders  4,  5 and  6,  and  request- 
ing the  Controller's  certification  of  Modification  No.  3 to 
Airport  Contract  No.  650D,  North  Terminal  Interior  Design 
Elements . 


The  Contractor  for  this  project  is  Ralph  Larsen  & Sons,  Inc. 

This  modification  provides  carpet  in  toilet  vestibules  on  2nd 
level,  Boarding  Area  I and  Hub;  demolishes  existing  partition 
walls  and  installs  metal  frames  at  openings;  installs  plaster 
closure  at  Bank  of  America  lease  space;  installs  plate  washers 
at  telephone  enclosures;  relocates  hotel/motel  phone  enclosure 
provides  conduit  and  junction  boxes  for  public  telephone;  and 
relocates  metal  partitions  in  locker  rooms. 


Original  amount  of  contract 
Previous  modifications  (Debit) 
Revised  amount  of  contract  to  date 
Modification  No.  3 consisting  of  the 
following  Change  Orders: 

No.  4,  $9,165.00  (Debit) 

No.  5,  4,918.00  (Debit) 

No.  6,  8,741.00  (Debit) 

Revised  amount  of  contract 


$498,000.00 

1,695.00 

$499,695.00 


22,824.00 

$522,519.00 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(13)  Modification  No.  41,  Airport  Contract  No.  1000,  (Debit) 
Garage:  Stage  IV  - Superstructure  Addition,  $32,809.00. 

Resolution  approving  and  requesting  the  Controller's  certifi- 
cation of  Debit  Modification  No.  41  to  Airport  contract  No. 
1000,  in  the  total  debit  amount  of  $32,809.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

Provides  necessary  remedial  work  to  restore  the  inundated 
areas  of  the  project  site  to  the  June  10,  1977,  4:30  PM, 
condition.  Flooding  of  the  work  site  resulted  from  a water- 
main  break  near  the  second  level  garage  exit  on  the  existing 
lower  roadway. 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,579,900.00 

Revised  amount  of  contract  to  date  $51,994,295.00 

Modification  No.  41  (Debit)  32,809.00 

Revised  amount  of  contract  $52,027,104.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(14)  Modification  No.  42  (Debit) , Airport  Contract  No.  1000, 
Garage:  Stage  IV  - Superstructure  Addition , $30,085.00. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  42  to  Airport  Contract 
No.  1000 , in  the  total  amount  of  $30,085.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

This  work  provides  for  installation  of  conduits  and  mount- 
ings for  City  and  Garage  Operator  telephone  service  in  the 
garage . 

Original  amount  of  contract  $50,414,395.00 

Previous  Modifications  1,612,709.00 

Revised  amount  of  contract  to  date  $52,027,104.00 

Modification  No.  42  (Debit)  30,085.00 

Revised  amount  of  contract  $52,057,189.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 


(15)  Modification  No.  43,  (Debit),  Airport  Contract  No.  1000, 
Garage:  Stage  IV  - Superstructure  Addition,  $140,707.00. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Debit  Modification  No.  43  to  Airport  Contract 
No.  1000,  in  the  total  debit  amount  of  $140,707.00. 

The  contractor  for  this  project  is  Robert  E.  McKee,  Inc. 

The  work  completes  specific  areas  of  Contract  1000  which 
are  essential  to  operating  the  North  Terminal  Complex  prior 
to  the  terminal ' s scheduled  opening  date . 

Original  amount  of  contract  $50,414,395.00 

Previous  modifications  1,642,794.00 

Revised  amount  of  contract  to  date  $52,057,189.00 

Modification  No.  43  (Debit)  140,707.00 

Revised  amount  of  contract  $52,197,896.00 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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(16 ) Modification  No.  5 (Extension  of  Time)  Airport  Contract 
No.  1006 , North  Terminal  Complex  - Graphics. 

Resolution  approving  and  requesting  the  Controller's  certi- 
fication of  Modification  No.  5 to  Airport  Contract  No.  1006, 
North  Terminal  Complex  - Graphics. 

Contractor  for  this  work  is  QRS  Corporation. 


This  modification  grants  a 60  calendar  day  time  extension 
for  the  completion  of  all  work  under  the  contract  at  no  cost 
to  the  City.  All  signs  will  be  completed  and  installed  prior 
to  the  scheduled  opening  of  the  North  Terninal  facility. 


Original  amount  of  contract 
Previous  Modifications  (Debit) 

Revised  amount  of  contract  to  date 
Modification  No.  5 (Extension  of  time) 
Revised  amount  of  contract 
Original  contract  time 
Extension  of  time: 

Modification  No.  2 
Modification  No.  3 
Modification  No.  5 
Total  contract  time 
Original  completion  date 
Revised  completion  date 


$375,452.00 

36,867.30 

$412,319.30 

-0- 

$412,319.30 
180  calendar  days 

60  calendar  days 
60  calendar  days 
60  calendar  days 
360  calendar  days 
August  4,  1978 
January  29,  1979 


This  contract  is  part  of  the  Airport  Expansion  Program. 


(17)  Tenant  Improvement:  Atlantic  Richfield  Company  Bulk  Fuel 

Storage  Area,  Replacement  of  Electrical  Substation,  $33,000. 

Resolution  approving  the  final  plans  and  specifications  sub- 
mitted by  Atlantic  Richfield  Company  showing  the  installation 
of  a new  substation  at  their  Bulk  Fuel  Storage  Area  to  tie 
into  the  Airport's  new  12KV  distribution  system.  This  sub- 
station will  replace  the  existing  substation  which  ties  into 
the  existing  4KV  distribution  system,  which  is  being  abandoned. 

The  work  will  be  done  by  ARCO  at  its  own  and  sole  expense  and 
without  rental  credit.  The  estimated  cost  is  $33,000.00. 
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Award  of  Contract  No.  1114,  Landscaping  and  Street  Furniture, 
North  Terminal r $129,769.00. 

Resolution  awarding  Contract  No.  1114,  Landscaping  and  Street 
Furniture,  in  the  total  amount  of  $129,769.00  to  A and  J 
Shooter  & Associates. 


The  work  consists  of  providing  planters,  plants,  benches, 
ashurns,  trash  receptacles  and  an  irrigation  system  for  the 
upper  and  lower  level  sidewalks  and  traffic  islands  in  front 
of  the  new  North  Terminal  similar  to  that  provided  for  the 
Central  and  South  Terminals. 

Bids  received  on  December  13,  1978: 


1. 

A and  J Shooter  & Associates 

$129,769.00 

2. 

Huettig  & Schromm 

$143,600.00 

3. 

Munkdale  Bros.,  Inc. 

$174,900.00 

4. 

Arthur  H.  Shooter,  Inc. 

$175,453.00 

5. 

Collishaw  Corp. 

$179,875.00 

6. 

Valley  Crest  Landscape,  Inc. 

$181,400.00 

7. 

Tamal  Construction  Co. 

$189,100.00 

8. 

Watkin  & Bortolussi 

$207,212.00 

9. 

Robert  Quatman,  Inc. 

$216,643.00 

Construction  time  is  90  calendar  days. 

This  contract  is  part  of  the  Airport  Expansion  Program. 
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